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Municipal Finance Management Act No. 56 of 2003 (MFMA) 


MFMA Extracts 


Definition 

“service delivery and budget implementation plan" means a detailed plan approved by the mayor of a 
municipality in terms of section 53(1 )(c)(ii) of the Municipal Finance Management Act (MFMA) for 
implementing the municipality’s delivery of municipal services and its annual implementing the municipality’s 
delivery of municipal services and which must indicate — 

(a) projections for each month of— 

(i) revenue to be collected, by source; 

(ii) operational and capital expenditure, by vote; 

(b) service delivery targets and performance indicators for each quarter; and 

(c) any other matters that may be prescribed, and includes any revisions of such plan by the mayor in 
terms of section 54(1 )(c) of the MFMA; 


Budget processes and related matters 

Section 53. 

(4) The mayor of a municipality must— 

(a) provide general political guidance over the budget process and the priorities that must guide the 
preparation of a budget; 

(b) co-ordinate the annual revision of the integrated development plan in terms of section 34 of the 
Municipal Systems Act and the preparation of the annual budget, and determine how the integrated 
development plan is to be taken into account or revised for the purposes of the budget; and 

(c) take all reasonable steps to ensure— 

(i) that the municipality approves its annual budget before the start of the budget year; 

(ii) that the municipality’s service delivery and budget implementation plan is approved by the 
mayor within 28 days after the approval of the budget; and 

(iii) that the annual performance agreements as required in terms of section 57(1 )(b) of the 
Municipal Systems Act for the municipal manager and all senior managers- 

(aa) comply with this Act in order to promote sound financial management; 

(bb) are linked to the measurable performance objectives approved with the budget and to the 
service delivery and budget implementation plan 1 ] and 
(cc) are concluded in accordance with section 57(2) of the Municipal Systems Act. 

(5) The mayor must promptly report to the municipal council and the MEC for finance in the province any 
delay in the tabling of an annual budget, the approval of the service delivery and budget implementation 
plan or the signing of the annual performance agreements. 

(6) The mayor must ensure— 

(a) that the revenue and expenditure projections for each month and the service delivery targets and 
performance indicators for each quarter, as set out in the service delivery and budget 


1 Aligns the MM and directors performance agreements scorecards to the SDBIP. 
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Municipal Finance Management Act No. 56 of 2003 (MFMA) 


implementation plan, are made public no later than 14 days after the approval of the service delivery 
and budget implementation plan; and 

(b) that the performance agreements of the municipal manager, senior managers and any other 

categories of officials as may be prescribed, are made public no later than 14 days after the approval 
of the municipality’s service delivery and budget implementation plan. Copies of such performance 
agreements must be submitted to the council and the MEC for local government in the province. 


Budgetary control and early identification of financial problems 

Section 54. 

(1) On receipt of a statement or report submitted by the accounting officer of the municipality in terms of 
section 71 or 72 of the MFMA, the mayor must— 

(a) consider the statement or report; 

(b) check whether the municipality’s approved budget is implemented in accordance with the service 
delivery and budget implementation plan; 

(c) consider and, if necessary, make any revisions to the service delivery and budget implementation 
plan, provided that revisions to the service delivery targets and performance indicators in the plan 
may only be made with the approval of the council following approval of an adjustments budget; 

(d) issue any appropriate instructions to the accounting officer to ensure— 

(i) that the budget is implemented in accordance with the service delivery and budget 
implementation plan; and 

(ii) that spending of funds and revenue collection proceed in accordance with the budget; 

(e) identify any financial problems facing the municipality, including any emerging or impending financial 
problems; and 

(f) in the case of a section 72 report, submit the report to the council by 31 January of each year. 

(2) If the municipality faces any serious financial problems, the mayor must— 

(a) promptly respond to and initiate any remedial or corrective steps proposed by the accounting officer 
to deal with such problems, which may include— 

(i) steps to reduce spending when revenue is anticipated to be less than projected in the 
municipality’s approved budget; 

(ii) the tabling of an adjustments budget; or 

(iii) steps in terms of Chapter 13 of the MFMA; and 

(b) alert the council and the MEC for local government in the province to those problems. 

(3) The mayor must ensure that any revisions of the service delivery and budget implementation plan are 
made public promptly. 


Budget implementation 

Section 69. 

(1) The accounting officer of a municipality is responsible for implementing the municipality’s approved 
budget, including taking all reasonable steps to ensure— 
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Municipal Finance Management Act No. 56 of 2003 (MFMA) 


(a) that the spending of funds is in accordance with the budget and is reduced as necessary when 
revenue is anticipated to be less than projected in the budget or in the service delivery and budget 
implementation plan; and 

(b) that revenue and expenditure are properly monitored. 

(2) When necessary, the accounting officer must prepare an adjustments budget and submit it to the mayor 
for consideration and tabling in the municipal council. 

(3) The accounting officer must no later than 14 days after the approval of an annual budget submit to the 
mayor— 

(a) a draft service delivery and budget implementation plan for the budget year; and 

(b) drafts of the annual performance agreements as required in terms of section 57(1 )(b) of the 
Municipal Systems Act for the municipal manager and all senior managers. 
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Acronyms 


Acronyms and Abbreviations 


MKPA 

Municipal Key Performance Areas 

MM 

Municipal Manager 

MPC 


# 

Number 

A 

Amps 

AFS 

Annual Financial Statements 

AG 

Auditor General 

AIDS 

Acquired Immune Deficiency Syndrome 

APR 

Annual Performance Report 

AR 

Annual Report 

BSD 

Basic Service Delivery 

CBD 

Central Business District 

CDW 

Community Development Worker 

CFO 

Chief Financial Officer 

CWP 

Community Works Programme 

Dev. 

Development 

EE 

Employment Equity 

EPWP 

Extended Public Works Programme 

HIV 

Human Immunodeficiency Virus 

HR 

Human Resources 

HSP 

Human Settlement Plan 

I.H.S. 

Integrated Human Settlements 

IDP 

Integrated Development Plan 

INEP 

Integrated National Electrification Programme 

KPA 

Key Performance Area 

KPI 

Key Performance Indicator 

kV 

Kilovolt 

kWh 

Kilowatt-hour 

LED 

Local Economic Development 

LI 

Labour Intensive 

Lie. 

Licencing 

MAYCO 

Mayoral Committee _ 


Multi-Purpose Centre 

mSCOA 

Municipal Standard Chart of Accounts 

MUD 

Municipal Transformation and Institutional 
Development 

MTREF 

Medium Term Revenue and Expenditure Framework 

MVA 

Megavolt-amperes 

NDP 

National Development Plan 

NDPG 

Neighbourhood Development Partnership Grant 

NKPA 

National Key Performance Areas 

No 

Number 

PI 

Performance Indicator 

PMS 

Performance Management System/Scorecard 

PPP 

Public Private Partnership 

PR 

Pre-determined (Objective IDP) 

PSP 

Provincial Strategic Plan 

PT 

Provincial Treasury 

R 

Rand (Currency) 

R&M 

Repairs and Maintenance 

RBAP 

Risk Based Audit Plan 

RID 

Rural Infrastructure Development 

RO 

Reverse Osmosis 

S/Wtr 

Stormwater 

SA# 

National Treasury Sporting tables 

SCM 

Supply Chain Management 

SDBIP 

Service Delivery and Budget Implementation Plan 

SDF 

Spatial Development Framework 

SMART 

Specific, Measurable, Attainable, Realistic and Time 
bound 
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Acronyms 


MBRR 

Municipal Budget and Reporting Regulations 

MEC 

Member of Executive Council 

MFMA 

The Municipal Finance Management Act 

MFVM 

Municipal Financial Viability and Management 

MIG 

Municipal Infrastructure Grant 

Ml 

Megaliter (1,000,000 litres) 


SO 

Strategic Objective 

SPLUMA 

Spatial Planning and Land Use Management Act 

Str. 

Street 

WC048 

Knysna Municipality National Reference Number 

WSP 

Workplace Skills Plan 

WTW 

Water Treatment Works 

WWTW 

Waste Water Treatment Works 
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Glossary 


Glossary 


Adjustments 

Budget 

Prescribed in section 28 of the MFMA. The formal means by which a municipality 
may revise its annual budget during the year. 

Allocations 

Money received from Provincial or National Government or other municipalities. 

Budget 

The financial plan of the Municipality. 

Budget Related 

Policy 

Policy of a municipality affecting or affected by the budget, examples include tariff 
policy, rates policy and credit control and debt collection policy. 

Capital Expenditure 

Spending on assets such as land, buildings and machinery. Any capital expenditure 
must be reflected as an asset on the Municipality’s balance sheet. 

Equitable Share 

A general grant paid to municipalities. It is predominantly targeted to help with free 
basic services. 

IDP 

Integrated Development Plan. The main strategic planning document of the 
Municipality 

MBRR 

Municipal Budget and Reporting Regulations. The object of these regulations is to 
secure sound and sustainable management of the budgeting and reporting practices 
of municipalities and municipal entities by establishing uniform norms and standards 
and other requirements for ensuring transparency, accountability and appropriate 
lines of responsibility in the budgeting and reporting processes of those institutions 
and other relevant matters as required by the Act. 

MFMA 

The Municipal Finance Management Act - No. 53 of 2003. The principle piece of 
legislation relating to municipal financial management. 

MTREF 

Medium Term Revenue and Expenditure Framework. A medium term financial plan, 
usually 3 years, based on a fixed first year and indicative further two years’ budget 
allocations. Also includes details of the previous and current years’ financial position. 

Operating 

Expenditure 

Spending on the day-to-day expenses of the Municipality such as salaries and 
wages. 

Quarterly 

Period made up of three months July - September, October - December, January - 
March and April - June. 

Rates 

Local Government tax based on the assessed value of a property. To determine the 
rates payable, the assessed rateable value is multiplied by the rate in the rand. 

SDBIP 

Service Delivery and Budget Implementation Plan. A detailed plan comprising 
quarterly performance targets and monthly budget estimates. 

Strategic Objectives 

The main priorities of the Municipality as set out in the IDP. Budgeted spending must 
contribute towards the achievement of the strategic objectives. 

Vote 

One of the main segments into which a budget is divided, usually at directorate / 
department level. 
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Foreword by the Executive Mayor 


Foreword by the Executive Mayor 

The Service Delivery and Budget Implementation Plan (SDBIP) is based on the 
municipality’s approved 2019/2020 Integrated Development Plan (IDP) review as 
approved by Council on 30 May 2019. 

The Integrated Development Plan (IDP) is the principal strategic instrument of a 
municipality that gives effect to its developmental mandate as enshrined in the 
Constitution of South Africa. The concept of integrated planning has cemented itself 
as the strategic process within modern day local government as an effective way of 
ensuring that limited resources of a municipality are being optimised to foster partnerships between a vast array 
of stakeholders to collectively improve the livelihoods of communities. 

When Council took office in 2016, they have developed short, medium and long-term goals, which included: 

• Building adequate qualified, competent and skilled institutional capacity in the administration that will 
always strive to enhance good governance 

• Put systems in place to improve effectiveness and efficiency in ail service delivery processes 

• Ensure long term financial sustainability in the municipality 

• Gradually invest in replacement of dated infrastructure and acquisition of new infrastructure to 
improve service delivery 

• Create an enabling environment for investment in the leading economic sectors and promote local 
economic development initiatives that would grow the economy and facilitate much needed 
sustainable job opportunities 

• Create a caring environment that will foster the social well-being and improved living conditions of 
our communities 

The 4th Generation IDP outlines the strategic objectives, focus areas and development priorities of the 
municipality. During its strategic planning process, Council designed a set of strategic objectives, which are 
aligned to the national strategic focus areas, as well as the Provincial Strategic Goals of the Western Cape 
Government. 

The SDBIP utilises the strategies and priorities to align the performance indicators to the IDP. Its development, 
implementation and ultimate reporting by means of the Annual Performance Report is a key governance 
mechanism in the municipality’s ability to secure a clean audit outcome. 

Council has developed five Strategic Objectives (SO) and thirteen Priorities (PR) for the new five-year term 
IDP. SOI was revised during the 2019/2020 IDP review, to cater for the improvement and maintenance of the 
current basic service delivery developmental projects. 

The approved strategic objectives and priorities for the five year municipal IDP are: 2 

SOI To improve and maintain current basic service delivery through specific infrastructural development 
projects 

PR 1 Sanitation 

PR 2 Electricity 

PR 3 Streets and Storm Water Management 

PR 4 Water Supply 



2 See 2.3 Strategic objectives (2019/2020 IDP Review) 
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Foreword by the Executive Mayor 


PR 5 Integrated Human Settlements 

502 To promote a safe and healthy environment through the protection of our natural resources 
PR 6 Environmental Conservation 

PR 7 Disaster management 

503 To create an enabling environment for social development and economic growth 
PR 8 Decent employment opportunities and job creation 

PR 9 Rural development 

PR 10 Youth development 

PR 11 Care for the elderly 

PR 12 Opportunities for women and people living with disability 
PR 13 HIV/Aids awareness 

504 To grow the revenue base of the municipality 
PR 14 Sound Financial Planning 

505 To structure and manage the municipal administration to ensure efficient service delivery 
PR 15 Institutional capacity building 

506 To encourage the involvement of communities in the matters of local government, through the 
promotion of open channels of communication 

PR 16 Ward committees System 
PR 17 Communication 

PR 18 Responsive and accountable system of Local Government 


The devastating fires left a near-continuous burn scar along a 60km stretch of formerly pristine coastline and 
high-potential agricultural land, from Knysna to Plettenberg Bay. The fire disaster destroyed and damaged 
critical infrastructure, business and residential properties to the tune of billions of rands across the Greater 
Knysna Municipal Area. Subsequently, a local disaster was declared in which ail spheres of government and 
private sector stakeholders partnered in the form of Garden Route Rebuilt Initiative (GRRI), to coordinate all 
the public and private efforts to rebuild the disaster affected areas in the Garden Route. 

The one-year commemoration of the fire disaster provides a good opportunity for the municipality to assess 
how it has succeeded in its collective initiative to build Knysna back better. 


Councillor Mark Willemse 
Executive Mayor 
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Section 80 Committees 


SERVICE DELIVERY AND BUDGET IMPLEMENTATION PLAN 

Introduction to the SDBIP 

The Service Delivery and Budget Implementation Plan (SDBIP) is defined in chapter one of the MFMA as “a 
detailed plan approved by the mayor of a municipality in terms of section 53(1)(c)(ii) for implementing the 
municipality’s delivery of municipal services and its annual budget'. 

It functions as the connection between the Integrated Development Plan or IDP (predetermined outcomes); the 
budget; and senior management performance agreements (section 57 appointees). Furthermore, it includes 
additional information on how the budget will be executed. 

The top-level SDBIP sets out the top-level performance indicators developed to support Council’s strategic 
objectives as set out in the IDP. Definitions for the individual key performance indicators are provided to broaden 
understanding. The operating and capital budget for the next three years are grouped into the seven strategic 
objectives contained in the IDP, providing the first level of linkage between the IDP and the budget. The 
projected monthly cash flow is broken down into revenue by source, and expenditure by directorate. 

Essentially the SDBIP is the Council’s operational business plan and is an integral part of the planning, 
implementation and reporting processes. Although the SDBIP only needs to be approved by the Executive 
Mayor 28 days after approval of the budget, its preparation occurs in tandem with the IDP and MTREF process. 

The SDBIP is aligned with the; 

• IDP Strategic Objectives (SO): this is the primary alignment of the SDBIP and serves as the bases of 
the annual performance report (APR) and informs chapter three of the Annual Report; 

• IDP Pre-Determined Objective (PR); 

• Municipal Key Performance Areas (MKPA); 

• National Outcomes (NO); 

• National Key Performance Areas (NKPA); 

• National Development Plan (NDP); and 

• Provincial Strategic Outcomes (PSO). 


Detailed information regarding the various objectives, plans and outcomes are contained in the IDP. 
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Section 80 Committees 


Planning Implementation and Reporting Cycle 


The SDBIP is one element of the continuous planning, implementation and reporting cycle that aims to achieve 
Council’s Vision and Mission as well as the strategic objectives contained in the Integrated Development Plan 
(IDP) in Chapter 2: Strategic Agenda. 


Vision 

Inclusive... Innovative... Inspired!! 

Mission 

• Encouraging all members of society to participate in and support our governance structures. 
Maintaining cooperative and open partnerships with business, civil society, CBO’s, FBO’s and 
other community structures to creating opportunities for dialogue. 

• Conserving and managing our natural resources through updating our IDP, SDF, zoning 
schemes, service master plans and other related activities. 

• Planning for the growth and development of quality municipal services to support our community. 

• Creating an enabling environment to foster development of our people and enabling them to 
contribute. 

• Supporting and encouraging the development of investment, business, and tourism and emerging 
Industries. 


The Planning Implementation and Reporting Cycle can be graphically represented as follows: 


Integrated 

Development Plan 
(IDP) 

Councils strategic 

plan 


IDP 


Budget 

(MTREF) 


SDBIP 



Budget 

Medium Term Revenue 
and Expenditure 
Framework (MTREF) 
Councils financial 

plan 


Annual Report (AR) 
Final Report 
Including AFS, AFS 

Audit Report, etc 


Annual Financial 
Statements (AFS) 
Financial Report 


Annual Performance 

Report (APR) 
Predetermined 
Objectives 




Budget 

Implementation Plan 
(SDBIP) 



In - year Reporting 

Monthly, Quarterly 
and Mid Year as 
required by the MFMA 
for both financial and 
performance 
information 


Figure 1: Planning, Implementation and Reporting Cycle 
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Section 80 Committees 


Top Level SDBIP / Institutional Scorecard 

In an effort to focus the amount of performance indicators at the executive level and to make the top-level 
SDBIP more strategic in nature, the top-level Pi's have been grouped in an Institutional Scorecard (Top Level 
SDBIP). The Scorecard is the primary focus of performance delivery within the municipality. It forms the basis 
of the Director’s performance agreements; Manager’s performance scorecard; as well as the departmental 
SDBIP’s performance indicators 

Performance 

The SDBIP is utilised as the basis of Council’s Performance Management System (PMS) and has the following 
objectives and uses: 

• To facilitate strategy (IDP) deployment throughout the municipality, and ensure alignment of strategic 
objectives; 

• To transform the Strategic Objectives; Vision; Mission; and the IDP as a whole into clear and 
measureable deliverables; 

• As a tool for assessing, managing, and improving the overall health and success of business 
processes and systems; 

• To create an organisational performance culture (culture of best practices); 

• To provide early warning signals; 

• To promote accountability; 

• To develop open and constructive relationship between customers, leadership and employees; 

• To manage and improve poor performance; and 

• To link performance to skills development and career planning, therefore encourage learning and 
growth. 

Process 

The various sections of the SDBIP require different approaches and processes to ensure they address the 
differing requirements and best practices. 

Performance indicators are developed by workshopping the IDP with senior staff and identifying the strategic 
indicators and objectives that they address. These are further linked to the various objectives, plans and 
outcomes for the municipality; the region (Eden); and national and provincial government. All performance 
indicators are measured against the SMART (Specific, Measurable, Attainable, Realistic and Time bound) 
principal with specific focus on measurability. The performance indicators are reviewed on an on-going basis 
during the IDP and budget submission and approval process. 

The Budget Office links the budget both the operating and capital to the strategic objectives contained in the 
IDP. These linkages are utilised to populate the required SDBIP financial tables, commonly known as Table 
SA5 Reconciliation of IDP strategic objectives and budget (operating expenditure) and Table SA6 
Reconciliation of IDP strategic objectives and budget (capital expenditure) tables in the MTREF. 

Performance does not take place in isolation or nor does it relate to only a single financial year. In most 
instances it builds and improves on previous years or supports future years. Therefore, a multiple year approach 
has been implemented. 

Approval 

Adoption of the Service Delivery and Budget Implementation Plan is a legislative prerequisite that requires the 
Executive Mayor approve the SDBIP within 28 days after the approval of the Annual budget in May. 
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Approval Process 


SDBIP Approval Process 


MFMA SDBIP Approval Process 2019/2020 


r 


CFO 


A 


Section 16. (1) The council 
of a municipality must for 
each financial year 
approve an annual budget 
for the municipality before 
the start of that financial 
year. 

(2) In order for a 
municipality to comply with 
subsection (1), the mayor 
of the municipality must 
table the annual budget at 
a council meeting at least 
90 days before the start of 
the budget year. 



Section 53 (iii) 


(bb) are linked to the 
measurable performance 
objectives approved with 
the budget and to the 
service delivery and 
budget implementation 
plan; and 


(cc) are concluded in 
accordance with section 
57(2) of the Municipal 


f SDBIP Officer 

• projections for each 
month of— 

• revenue to be collected, 
by source; and 

• operational and capital 
expenditure, by vote; 

• service delivery targets 
and performance 
indicators for each 
quarter; and 

• any other matters that 
may be prescribed, and 
includes any revisions 
of such plan by the 
mayor in terms of 
section 54(1 )(c); 




Section 24. (1) The 
municipal council must 
at least 30 days before 
the start of the budget 
year consider approval 
of the annual budget. 

V J 


Accounting Officer 


Section 69 (3) the 
accounting officer must no 
later than 14 days after the 
approval of an annual 
budget submit to the 
mayor— 


(a) a draft service delivery 
and budget 

implementation plan for 
the budget year; 



Section 53 (ii) the 
municipality's service 
delivery and budget 
implementation plan is 
approved by the mayor 
within 28 days after the 
approval of the budget; 

V_ ) 


^Section 53 (3)(b) the ^ 
performance agreements 
of the municipal manager, 
senior managers and any 
other categories of officials 
as may be prescribed, are 
made public no later than 
14 days after the approval 
of the municipality's 
service delivery and 
budget implementation 
plan. Copies of such 
performance agreements 
must be submitted to the 
council and the MECfor 
local government in the 
province and the National 
Minister. 



Time Line for Approval 



' IDP and draft Budget 28 March 2019 


30 May 2019 

Reviewed IDP, Draft Budget and SDBIP submit to Council for 


Budget and reviewed IDP approved 

public participation process 




28 March to 21 June 2019 

Review of Predetermined Objectives and completion of performance indicators, financial information and submission to the 
Executive Mayor 


20 June 


r 21 June 


2019 


2019 


Draft SDBIP 


SDBIP to be 


submitted to 


approved by 


Mayor by 


Executive 


Acting 


Mayor 


Municipal 




Manger 




V J 


J 



From 21 June 2019^ 


Develop and 
submit Directors 
performance 
agreements to 
Mayor (MM) and 
Municipal Manager 
(Directors) 


f 30 July 2019 ''N 

Directors performance 
agreements signed* 
and be made public 
(Website) 

* MSA 32 of 2000 
s57(2)(a) 

V J 
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Approval by Executive Mayor 



Knysna 


Municipality Munisipaliteit uMasipala 
inclusive • innovative • inspired 

Approval 

Approval of the Service Delivery and Budget Implementation 

Plan 


The Service Delivery and Budget Implementation Plan for 2019/2020 is hereby approved in terms of 
section 53(1 )(c)(ii) of the MFMA. 



Date: 2Z -OG-ZcfJ 
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Municipal Strategic Objectives (IDP) 


Municipal Strategic Objectives (IDP) 


Strategic Focus Area / 
National Key Performance 
Area (NKPAand MKPA) 

Count 

Strategic Objective (SO) 

Count 

% 

Priority (PR) 

Count 

% 






Sanitation 

6 

6% 






Electricity 

10 

10% 



To improve and maintain current basic service 
delivery through specific infrastructural 

35 

35% 

Streets and Storm Water 
Management 

7 

7% 

Basic Service Delivery 

45 

development projects 



Water Supply 

5 

5% 






Integrated Human 
Settlements 

7 

7% 



To promote a safe and healthy environment 

10 

10% 

Environmental Conservation 

6 

6% 



through the protection of our natural resources 

Disaster management 

4 

4% 






Decent employment 
opportunities and job 
creation 

4 

4% 






Rural development 

0 

0% 

Local Economic 

7 

To create an enabling environment for social 

7 

7% 

Youth development 

2 

2% 

Development 

development and economic growth 

Care for the elderly 

1 

1% 






Opportunities for women 
and people living with 
disability 

0 

0% 






HIV/Aids awareness 

0 

0% 

Municipal Financial 
Viability and 
Transformation 

14 

To grow the revenue base of the municipality 

14 

14% 

Sound Financial Planning 

14 

14% 

Municipal Transformation 
and Organisational 
Development 

18 

To structure and manage the municipal 
administration to ensure efficient service delivery 

18 

18% 

Institutional capacity 
building 

18 

18% 



To encourage the involvement of communities in 
the matters of local government, through the 
promotion of open channels of communication 



Ward committees System 

0 

0% 

Good Governance and 

16 

16 

16% 

Communication 

1 

1% 

Public Participation 

Responsive and accountable 
system of Local Government 

15 

15% 

Totals 

100 

100 

100% 


100 

100% 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 

Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-defermined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL1 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

The number of single 
residential properties with 
access to basic level of 
electricity. 

Number of registered consumers 
on the Promun billing system. 

N/A 

14100 

14 100 




14100 

TL2 

5.13.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Water supply 

The number of single 
residential properties with 
Access to basic level of water 

Number of registered consumers 
on the Promun billing system. 

N/A 

11 000 

11 000 




11 000 

TL3 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

The number of single 
residential properties with 
access to basic level of 
sanitation 

Number of registers domestic 
consumers on the Promun billing 
system. 

N/A 

12 300 

12 300 




12 300 

TL4 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

The number of single 
residential properties with 
level of solid waste removal 

Number of registered domestic 
consumers on the Promun billing 
system. 

N/A 

15 200 

15 200 




15 200 

TL5 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

The number of formalised 
single properties with access 
to free basic service: 
ELECTRICY 

Number of registered 20 amp 
50kWH domestic consumers on 
the Itron prepaid system. 

N/A 

7 085 

7 085 




7 444 

TL6 

5.13.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Water supply 

The number of formalised 
single properties with access 
to free basic service: WATER 

Number of single residential 
properties receiving free basic 
Water as per indigent register 

N/A 

1 552 

1 552 




1 552 

TL7 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

The number of formalised 
single properties with access 
to free basic service: 
SANITATION/SEWERAGE 

Number of single residential 
properties receiving free basic 
Sanitation / Sewer as per indigent 
register 

N/A 

1 552 

1 552 




1 552 

TL8 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

The number of formalised 
single properties with access 
to free basic service: SOLID 
WASTE/REFUSE 

Number of single residential 
properties receiving free basic 
Solid Waste / Refuse as per 
indigent register 

N/A 

1 552 

1 552 




1 552 

TL9 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

The percentage of a 
Municipality's capital budget 
actually spent on budgeted 
capital projects 

Percentage reflecting quarterly 
Year-to-date spend / total budget_ 
less any contingent liabilities 
relating to Capital budget. 

NT Circular 

71 The norm 
range 

between 95% 
and 100% 

85,00% 

100% 

23% 

54% 

78% 

100% 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL10 

7.3 

To create an enabling 
environment for social 
development and economic 
growth 

Decent 
employment 
opportunities and 
job creation 

Number of Expanded Public 
Works Programme (EPWP) 
job opportunities created by 
the organisation 

Number of EPWP jobs created 

N/A 

2 500 

1 600 

400 

400 

400 

400 

TL11 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Percentage of people from 
employment equity target 
groups employed in the three 
highest levels of management 
in compliance with the 
approved employment equity 
plan 

System approved EEP versus 
actual employment figures at 30 
June. 

80% 

85,0% 

80% 



1 

80% 

TL12 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Percentage budget spent on 
implementation of workplace 
skills plan (WSP) 

Percentage of budget spent on 
training in support of the WSP 

1% 

0,50% 

1% 




1% 

TL13 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Financial viability as 
expressed by the following 
ratio: 

Debt Coverage 

(Numerator/denominator) Total 
Revenue-Less: grants 
recognised/Debt service 
payments due 


18,4 

20,3 




20,3 

TL14 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Financial viability as 
expressed by the following 
ratio: 

Cost Coverage 

(Numerator/denominator) Cash 
and cash equivalent & 
Investments/Fixed monthly cost 


1,1 

1,3 




1,3 

TL15 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Financial viability as 
expressed by the following 
ratio: 

Outstanding Service Debtors 
to Revenue 

Total outstanding debtors / Total 
service revenue 


29,7 

30,7 




30,7 

TL16 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

Investigation of future 
sanitation infrastructure 
requirements 

Conducting a feasibility study for 
the establishment of an additional 
WWTW at Windheuwel, Knysna 

N/A 

New 

100% 

15% 

25% 

50% 

100% 

TL17 

5.13.2 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Sanitation 

Sewer Master Plan review 
and update 

Updating of water & sewer master 
plans annually 

N/A 

New 

100% 

15% 

25% 

50% 

100% 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL18 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Complete all proposed 
Electrical Capital Projects for 
the 2019/2020 financial year 
within the available resource 
allocations 

Complete all electrical capital 
projects for the financial year 
within the available budget. 

100% 

100% 

100% 

15% 

25% 

50% 

100% 

TL19 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Implementation of the 

Medium Voltage (MV) 
distribution network master 
plan 

Replacement of overhead lines 
with underground MV 
cables(300m) 

100% 

New 

300m 

50 

100 

150 

300 

TL20 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Upgrading of and acquisition 
of new electricity 
infrastructure as part of the 
long term capital investment 
programme 

Acquisition of a new substation to 
ensure reliability of electricity 
supply to Hornlee and 
Oupad(Shamrock Substation) 

100% 

New 

100% 

15% 

50% 

100% 

100% 

TL21 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Upgrading of and acquisition 
of new electricity 
infrastructure as part of the 
long term capital investment 
programme 

Upgrading of the Eastford 
Substation - Phase 2 

100% 

New 

100% 

15% 

25% 

50% 

100% 

TL22 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Upgrading of and acquisition 
of new electricity 
infrastructure as part of the 
long term capital investment 
programme 

Upgrading of the Saltriver - 
Brenton power line and 
substation(building) 

100% 

New 

100% 

15% 

50% 

90% 

100% 

TL23 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Eradication of electricity 
backlogs 

Electrification of informal 
settlements in high priority areas 
(INEP) 

N/A 

New 

R4 000 000 

R300000 

R1 200 
000 

R2 000 
000 

R4 000 
000 

TL24 

5.13.3 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Ensuring reliable public 
lighting 

Conversion of existing luminaires 
with an approved energy efficient 
equivalent, externally funded 

N/A 

New 

500 lights 

150 

300 

450 

600 

TL25 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Electricity 

Electricity Master Plan 

A draft Master Plan upon 
completion will be submitted to 
Council for consideration. 

N/A 

New 

100 

15 

20 

60 

100 

TL26 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Complete all proposed Roads 
and Stormwater Maintenance 
projects for the 2019/2020 
financial year within the 
available resource allocations 

100% expenditure of the 
maintenance budget for Main 
Roads, Streets and Stormwater 
(Operational votes [Branch] 86, 

87 and 88 only sub-vote-no 22) 

100% 

100% 

100% 

25% 

50% 

75% 

100% 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL27 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Complete all proposed Roads 
and Stormwater Capital 
Projects for the 2019/2020 
financial year within the 
available resource allocations 

Complete all roads and 
stormwater capital projects for the 
financial year within the available 
budget. 

100% 

100% 

100% 

10% 

15% 

50% 

100% 

TL28 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Municipal Infrastructure Grant 
(MIG) 

Complete all MIG funded capital 
projects for the financial year 
within the available budget. 

100% 

100% 

100% 

15% 

40% 

65% 

100% 

TL29 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Repair roads and related 
services 

m2 Repaired potholes, etc. 

N/A 

New 

10 000 m2 
per annum 

3 500 

6 000 

9 000 

10 000 

TL30 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Resurfacing of roads 

Km of roads resurfaced 

N/A 

New 

11 km 

2 

10 

11 


TL31 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Gravel road maintenance 

Km Re-gravelled roads 

N/A 

New 

7 km 


3 

7 


TL32 

5.13.6 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Streets and Storm 
Water 

Management 

Upgrading of the storm water 
network 

High priority areas where storm 
water infrastructure is required 
needs to be identified (m) 

N/A 

New 

600m 



200 

600 

TL33 

5.13.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Water supply 

Complete all proposed Water 
Capital Projects for the 
2019/2020 financial year 
within the available resource 
allocations 

Complete all proposed water 
capital projects for the financial 
year within the available budget. 

100% 

100% 

100% 

15% 

40% 

60% 

100% 

TL34 

5.13.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Water supply 

Installation of water 
management devices at 
individual households 

Phase 1 - Water management 
devices have been installed at 

1 200 households in Old Place 
and Khayalethu 

N/A 

New 

1 200 

0 

600 

800 

1 200 

TL35 

5.13.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Water supply 

Ensure long term water 
security 

Upgrading the capacity of the 
Charlesford pump storage 
scheme(Mechanical & Electrical) 

N/A 

New 

100% 

15 

50 

90 

100% 
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Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL36 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Strategic Human Settlement 
Plan development 

Submit the Strategic Human 
Settlement Plan to Council for 
approval. 

New 

New 

1 

1 




TL37 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Strategic Human Settlement 
Plan submission 

Submit the Strategic Human 
Settlement Plan to the Western 
Cape Provincial Government for 
information 

New 

New 

1 

1 




TL38 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

IHS Directorate capacity 
enhancement 

Implement a Capacity Rollout 

Plan - Enhance capacity by 
utilising job descriptions, 
workplace skills audit and 
planning and employee 
placement (Funded posts only) 

New 

New 

100% 

50% 

75% 

100% 

100% 

TL39 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Develop Housing Policy 
Framework 

Submit to Council for approval by 
end September 2019 

New 

New 

1 

1 




TL40 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Development of a IHS 

Housing Policy based 
Operational Procedures 

Manual 

Submit to Top Management Team 
and Section 80 for information 

New 

New 

1 

1 




TL41 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Implementation of IHS 
Operational Procedures 

Manual 

Roadshow, workshop of IHS 
Operational Procedures Manual 
with Council, extended 
management team, employees, 
and the relevant 
Clients/Communities 

New 

New 

6 

3 

3 



TL42 

7.1 

To improve and maintain current 
basic service delivery through 
specific infrastructural 
development projects 

Integrated Human 
Settlements 

Housing Core functions 
realigned to a dedicated IHS 
directorate 

Submit to Council a SWOT 
analysis on housing-related 
functions to be reassigned to the 
IHS Directorate. Including the 
acquisition of external capacity as 
and when required. 

New 

New 

1 




1 

TL43 

5.14 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Skills training programme for 
unemployed youth in Knysna 

Number of training courses 
provided for Unemployed Youth 

N/A 

New 

6 

4 



2 
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Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL44 

5.14 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Estuary Pollution 

Management 

River Health Staff Employed to 
Manage Pollution Ingress 

N/A 

New 

45 

45 




TL45 

5.14 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Environmental Education 
programme 

Minimum 6 environmental 
education projects, programmes 
or interventions completed 

N/A 

New 

6 

2 

1 

2 

1 

TL46 

5.9 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Create modernized 
landscaped gardens due to 
water shortage that will be 
more manageable and 
sustainable 

Less water usage and minimize 
density in gardens. 

New 

New 

1 




1 

TL47 

5.9 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Repairs to one boardwalk 
within the Greater Knysna 
area 

Quality boardwalks and access 
stairways to frequently visited 
beaches and public facilities 

New 

New 

1 




1 

TL48 

5.13.5 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Environmental 

Conservation 

Expanded re-use & recycling 
programme 

Increased participation in waste 
recycling initiatives in all wards 

New 

4 

4 

1 

1 

1 

1 

TL49 

5.11.2 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Disaster 

management 

Community fire prevention 
outreach programmes 

4 x per month 

New 

16 

16 

4 

4 

4 

4 

TL50 

5.11.2 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Disaster 

management 

Fire Safety Risk Inspections 

10 x per month 

New 

120 

120 

30 

30 

30 

30 

TL51 

5.11.2 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Disaster 

management 

Compliance with hazardous 
substances legislation 
(Dangerous goods vehicles 
inspections) 

1 x per month 

New 

12 

12 

3 

3 

3 

3 

TL52 

5.12 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources 

Disaster 

management 

Disaster Management 

Systems 

Preparedness, response and 
recovery planning 

New 

1 

1 



1 


TL53 

7.3 

To create an enabling 
environment for social 
development and economic 
growth 

Decent 
employment 
opportunities and 
job creation 

SMME Training Programmes 
and Business Development 
Initiatives 

Implement 12 SMME training and 
business development sessions 

5 

New 

12 

3 

3 

3 

3 
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Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL54 

7.3 

To create an enabling 
environment for social 
development and economic 
growth 

Decent 
employment 
opportunities and 
job creation 

InvestKnysna Brochure 

Finalise and publish InvestKnysna 
electronic brochure on municipal 
website 

N/A 

New 

1 




1 

TL55 

7.3 

To create an enabling 
environment for social 
development and economic 
growth 

Decent 
employment 
opportunities and 
job creation 

Timber Sector Industry 
Workshop. 

Coordination of Timber Industry 
Workshop. 

N/A 

New 

1 



1 


TL56 

5.7 

To create an enabling 
environment for social 
development and economic 
growth 

Youth 

development 

To develop a Youth 
Development Strategy 

To assist with the elimination of 
ad hoc programmes and have a 
more holistic approach in terms of 
youth development programmes. 

New 

New 

1 




1 

TL57 

5.7 

To create an enabling 
environment for social 
development and economic 
growth 

Youth 

development 

Roll-out of youth development 
programmes 

Identification of youth 
development programmes & 
projects in the GKMA under the 
auspices of the Youth Advisory 
Offices 

New 

New 

4 

1 

1 

1 

1 

TL58 

5.3.4 

To create an enabling 
environment for social 
development and economic 
growth 

Care for the elderly 

To facilitate increased 
participation of local older 
persons in the Golden Games 
which will enhance their 
physical well-being. 

To enhance community based 
programmes aimed at improving 
the wellness of older persons in 
communities 

New 

New 

1 




1 

TL59 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Grant funding expenditure 
Finance Directorate 

Spend 100% of all grant funding 
(Finance Directorate allocations) 
during the financial year in 
accordance with the transfer 
payment agreement by 30 June 

100% 

New 

100% 

25% 

50% 

75% 

100% 

TL60 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Procurement Plan 

Compile a procurement plan of all 
capital projects and submit to the 
MM for approval by 30 June 

1 

New 

1 




1 

TL61 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Reports on outstanding debt 
of Councillors and officials to 
Council 

Report quarterly to Council on 
outstanding debt of Councillors 
and officials within 30 days after 
the end of the quarter 

4 

New 

4 

1 

1 

1 

1 

TL62 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Revenue enhancement 
management reports 

Submit a comprehensive revenue 
enhancement management report 
on a quarterly basis to the 
relevant section 80 committee 

4 

New 

4 

1 

1 

1 

1 
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Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement- 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL63 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

% of debt coverage 

Financial viability measured in 
terms of the municipality's ability 
to meet it's service debt 
obligations as at 30 June 2020 
((Short Term Borrowing + Bank 
Overdraft + Short Term Lease + 
Long Term Borrowing + Long 

Term Lease) / Total Operating 
Revenue - Operating Conditional 
Grant)) 

45% 

45% 

45% 




45% 

TL64 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

% of outstanding service 
debtors (total outstanding 
debtors refers to total net 
debtors) 

Financial viability measured in 
terms of the outstanding service 
debtors as at 30 June 2020 
((Total outstanding service 
debtors/ revenue received for 
services)X100) 

16% 

16% 

16% 




16% 

TL65 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Number of months it takes to 
cover fix operating 
expenditure with available 
cash 

Financial viability measured in 
terms of the available cash to 
cover fixed operating expenditure 
as at 30 June 2020 ((Cash and 
Cash Equivalents - Unspent 
Conditional Grants - Overdraft) + 
Short Term Investment) / Monthly 
Fixed Operational Expenditure 
excluding (Depreciation, 
Amortisation, and Provision for 

Bad Debts, Impairment and Loss 
on Disposal of Assets)) 

0,75 

0,75 

0,75 




0,75 

TL66 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

% debtor payment achieved 

Achieve a debtor payment 
percentage of 95% as at 30 June 
2020 {(Gross Debtors Opening 
Balance + Billed Revenue - Gross 
Debtors Closing Balance - Bad 
Debts Written Off)/Billed Revenue 
x 100} 

95% 

95% 

95% 




95% 

TL67 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Revision of the Customer 

Care, Credit Control & Debt 
Collection Policy 

Annual revision of the Customer 
Care, Credit Control & Debt 
Collection Policy to cater for the 
changing municipal environment 
and to ensure financial viability 

1 

1 

1 




1 
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Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL68 

10.2 

To grow the revenue base of the 
municipality 

Sound Financial 
Planning 

Review the Cost reflective 
tariff model 

Cost reflective tariff model 
calculated reviewed and 
submitted to Council for 
sanitation, water, electricity rates 
charges and submit to Council by 
31 March 2020 for the 2019/2020 
financial year 

1 

1 

1 



1 


TL69 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Accountability Agreements 

Accountability agreements rolled 
out to all TASK levels above T12 
(Excluding Directors and 

Managers covered by 
performance agreements) 

100% 

New 

100% 

33% 

66% 

100% 

100% 

TL70 

7.7 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Risk Management Strategy 
and Policy 

Review Risk Management 

Strategy and Policy by CRO and 
submission to the Risk 
Management Committee 

1 

1 

1 

1 




TL71 

7.7 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Risk Management Committee 
Charter 

Review the Risk Management 
Committee Charter by CRO and 
submission to the Risk 
Management Committee 

1 

1 

1 

1 




TL72 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Environmental Strategy 

Draft Environmental Strategy 
Tabled to Council 

N/A 

New 

1 


1 



TL73 

5.11.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Outdoor Advertising Heritage 
and Aesthetics Bylaw Review 

Draft Review Tabled to Council 

N/A 

New 

1 



1 


TL74 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Zoning Scheme Finalised 

Draft of final Zoning Scheme 
tabled to Council 

N/A 

New 

1 





TL75 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Performance Management 
Policy Framework 

A complete review will commence 
in the 2019/2020 financial year 
throughout 2020/2021 

1 

New 

1 



1 


TL76 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Employment Equity Plan 

Reviewed annually and submitted 
to the relevant Section 80 
Committee 

1 

New 

1 


1 



TL77 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Workplace Skills Plan 

Reviewed annually and submitted 
to the relevant Section 80 
Committee 

1 

New 

1 


1 



TL78 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Integrated Waste 

Management Plan 

Review and submitted to the 
relevant Section 80 Committee 

New 

New 

1 




1 


25 



























Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement - 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL79 

7.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Youth Development 

Policy 

Review and submitted to the 
relevant Section 80 Committee 

New 

New 

1 

1 




TL80 

7.6 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Appointments as required by 
OHS legislation, for e.g. 16(2) 
appointees, GMR(2) 
appointees, Health and Safety 
Representatives, First Aiders, 
etc. 

Ensure that all OHS appointments 
are completed 

100% 

New 

100% 


33% 

66% 

100% 

TL81 

7.6 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Establish OHS Committees 
and have meetings at least 
every 3 months 

Ensure that all committees have 
been established and is 
functioning properly 

N/A 

New 

4 

1 

1 

1 

1 

TL82 

7.6 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Identify the hazards and 
evaluate the risks associated 
with listed work 

Conduct Health Risk 

Assessments in all areas 

100% 

New 

100% 

25% 

50% 

75% 

100% 

TL83 

7.6 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Employees exposed to listed 
work should be subjected to 
medical surveillance 

Subject employees to medical 
surveillance 

100% 

New 

100% 

25% 

50% 

75% 

100% 

TL84 

10.1 

To structure and manage the 
municipal administration to 
ensure efficient service delivery 

Institutional 
capacity building 

Finance Directorate 
managerial meetings 

Hold monthly meetings with 
managers (except December and 
January) 

10 

New 

10 

3 

2 

2 

3 

TL85 

7.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Communication 

Communication Strategy 

Review and submission of the 
Communication Strategy to 

Council 

1 

1 

1 



1 


TL86 

7.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Long Term Plan 

Submission of the 5 to 10 year 
plan to Council 

New 

New 

1 


1 



TL87 

7.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Integrated Development Plan 
Review 

Final Integrated Development 

Plan submitted to Council by 31 
May 2020 

1 

1 

1 




1 

TL88 

7.7 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Internal Audit Charter 

Review an submission of IA 
Charter to the Audit Committee 

1 

1 

1 

1 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement- 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL89 

7.7 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Audit Committee Charter 

Review an submission of AC 
Charter to Council 

1 

1 

1 


1 



TL90 

5.8 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Establishment of a functional 
Sport Council 

To establish a fully functional 

Sport Council that consists of all 
the sport codes in Knysna. The 
Sport Council will act as an 
advisory body to council with 
matters relating to facility 
upgrading, events and sport 
development programmes. 

New 

New 

1 




1 

TL91 

7.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Four IT Steering Committee 
meetings per annum 

Number of IT Steering Committee 
meetings held per annum 

New 

New 

4 

1 

1 

1 

1 

TL92 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Council Resolution reports 
Finance Directorate 

Submit monthly reports to the MM 
on the progress made with the 
implementation of Council 
resolutions (except for December 
and January) 

12 

New 

12 

3 

3 

3 

3 

TL93 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Annual Financial Statements 

Annual financial statements 
submitted by 31 August to AGSA 

1 

1 

1 

1 




TL94 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Audit Finding Plan 

Compile a plan to address the 
audit findings of 2018/19 and 
submit to the Municipal Manager 
by 20 December 2019 

1 

New 

1 


1 



TL95 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Section 52 reports 

Submit the quarterly MFMA Sec 

52 reports to the Mayor of actual 
revenue and expenditure against 
the approved budget within 30 
days after the end of the quarter 

4 

4 

4 

1 

1 

1 

1 
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Top Level SDBIP/lnstitutional Scorecard Performance Indicators 2019/2020 


Ref 

No. 

SDBIP 

IDP 

No. 

Strategic Objective - 

Pre-determined 

Objectives 

Performance Indicator 
(Output level only) 

Unit of Measurement- 
Deliverables 

Benchmark 
(If available) 

Baseline 

(Annual 

Performance of 
2018/2019 
estimated) 

Annual 
target for 
2019/2020 

Target for 2019/2020 SDBIP per Quarter 

1st 

Quarter 

Planned 

Target 

2nd 

Quarter 

Planned 

Target 

3rd 

Quarter 

Planned 

Target 

4th 

Quarter 

Planned 

Target 

TL96 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Section 72 report 

Submit the Section 72 report to 
the Mayor by 25 January 

1 

1 

1 



1 


TL97 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Reviewed insurance portfolio 
by 30 June 2020 

Compile and submit a report 
confirming the review of the 
insurance portfolio to the section 

80 committee by 30 June 

1 

New 

1 




1 

TL98 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Annual stock take report 
submitted to Council by 31 
August 

Submit the annual inventory stock 
take report of the financial year to 
Council by 31 August 

1 

1 

1 

1 




TL99 

10.3 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Report on the Implementation 
of the Supply Chain 
Management policy 

Submit a report to the Mayor on 
the implementation of the Supply 
Chain Management policy by 31 
July 

1 

New 

1 

1 




TL100 

10.1 

To encourage the involvement of 
communities in the matters of 
local government, through the 
promotion of open channels of 
communication 

Responsive and 
accountable 
system of Local 
Government 

Monthly deviations reports to 
Council 

Submit a monthly deviations 
report to Council 

12 

New 

12 

3 

3 

3 

3 
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Alignment Table 


Alignment Table 

IDP section 3.2 Horizontal Alignment of Strategies 


LOCAL 

DISTRICT 

PROVINCIAL 


NATIONAL 

NATIONAL 

Knysna Strategic objectives 

Garden Route District 
Municipality Strategic 
Objectives 

Provincial Strategic Goals 

National KPA (NKPA) & 
Municipal KPA (MKPA) 

National Development Plan 

Sustainable Development 
Goals 

To create an enabling 
environment for social 
development and economic 
growth. 

Grow the district economy 

Creating opportunities for 
growth and jobs 

Local Economic Development 

An economy that will create 
more jobs 

No poverty 

No hunger 

Good jobs & economic growth 

To promote a safe and healthy 
environment through the 
protection of our natural 
resources. 

Promote sustainable 
environmental management 
and public safety 

Enable a resilient, sustainable, 
quality and inclusive living 
environment 

Basic Service Delivery 

Environmental Sustainability 
and resilience 

Sustainable cities & 
communities 

Renewable energy 

Climate change 

Responsible consumption 

To structure and manage the 
municipal administration to 
ensure efficient service delivery. 

Build a capacitated workforce 
and communities 

Improving education outcomes 
and opportunities for youth 
development 

Municipal Transformation and 
Organisational Development 

Improving the quality of 
education 

Duality education 

To promote a safe and healthy 
environment through the 
protection of our natural 

Healthy and socially stable 
communities 

Increase wellness, safety and 
tackling social ills 

Basic Service Delivery 

Health Care for all 

Good health 

resources. 






To grow the revenue base of 
the Municipality 

Increase social cohesion 

Enable a resilient, sustainable, 
quality and inclusive living 
environment 

Municipal Financial Viability and 
Transformation 

Nation building and Social 
Cohesion 

Gender equality 

Reduced inequalities 

Peace & justice 


Conduct regional bulk 




Clean water & sanitation 

To improve and maintain 
current basic service delivery 
through specific infrastructural 
development projects 

infrastructure planning, 
implement projects, roads 
maintenance, public transport, 
manage and develop Council 
fixed assets 

High speed broadband 
infrastructure 

Basic Service Delivery 

Improving Infrastructure & 

Building safer communities 

Innovation and infrastructure 

To encourage the involvement 
of communities in the matters of 
local government, through the 
promotion of open channels of 
communication. 

Promote good governance 

Embed good governance and 
integrated service delivery 
through partnerships and 
spatial alignment 

Good Governance and Public 
Participation 

Reforming the public service 
through better economic 
Infrastructure 

Partnerships for the 
achievements of the goals 
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Key Performance Indicator Graphs 


Key Performance Indicator Graphs 



Graph 1: Key Performance Indicator per IDP Strategic Objective (SO) 


Communication 

1 % 


Ward committees System 


Responsive and accountable system 
of Local Government 
15% 


Institutional capacity building 
18% 


ts and StormWater 
Management 


Sound Financial Planning 
14% 


HI V/Aids awareness 
0 % 



Water Supply 


Opportunities for women and people 
living with disability 
0 % 


Care for the elderly 
1 % 


Youth development 
2 % 


Integrated Human Settlements 
7% 


Rural development 
0 % 


Environmental Conservation 
6 % 


Decent employment opportunities 
and job creation 
4% 


. ^ Disaster management 


Graph 2: Key Performance Indicator per IDP Priority (PR) 
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Financial Tables 


Financial Tables 

Cashflow 3 

Cashflow: July 2019 - September 2019 


Directorate 

Department 

Vote 

No. 

July (R,000) 

Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Vote 1 - Executive & Council 

Council General Expenses 

HI 

2 396 

538 

0 

Vote 1 - Executive & Council 

Municipal Manager 

H3 

0 

380 

0 

Vote 1 - Executive & Council 

Communication 

wm 

0 

127 

0 

Vote 1 - Executive & Council 

Organisational Performance 

HI 

0 

242 

0 

Vote 2 - Corporate Services 

Director: Corporate 


20 

135 

600 

Vote 2 - Corporate Services 

Property & Records Management 

HI 

0 

113 

0 

Vote 2 - Corporate Services 

Human Resources 


55 

387 

0 

Vote 2 - Corporate Services 

Legal Services 


4 

207 

0 

Vote 2 - Corporate Services 

Committee Services 

sa 

0 

91 

0 

Vote 2 - Corporate Services 

Public Participation 

■a 

0 

256 

0 

Vote 2 - Corporate Services 

Estates 

74 

160 

114 

0 

Vote 2 - Corporate Services 

Administration 


0 

153 

0 

Vote 3 - Financial Services 

Director: Finance 


206 

207 

400 

Vote 3 - Financial Services 

Assessment Rates 


231 243 

376 

0 

Vote 3 - Financial Services 

Expenditure: Payroll 

HI 

0 

81 

0 

Vote 3 - Financial Services 

Meter Reading 

Ha 

0 

162 

0 

Vote 3 - Financial Services 

Information Technology 

Mil 

0 

365 

0 

Vote 3 - Financial Services 

Income 

wm 

915 

735 

0 

Vote 3 - Financial Services 

Expenditure: Stores 

HI 

38 

111 

0 

Vote 3 - Financial Services 

Expenditure 

H9 

0 

160 

0 

Vote 3 - Financial Services 

Budget Office 

HI 

340 

491 

0 

Vote 3 - Financial Services 

Expenditure: Procurement 

Ha 

14 

228 

0 

Vote 5 - Planning & Development 

Housing Administration 

Ha 

13 341 

2 350 

988 

Vote 5 - Planning & Development 

Housing Letting Schemes 

Ha 

5 

3 

0 

Vote 5 - Planning & Development 

Housing Selling Schemes 

Ha 

0 

0 

0 

Vote 5 - Planning & Development 

Integrated Development Planning 

HI 

0 

107 

0 

Vote 5 - Planning & Development 

Director: Planning & I.H.S 

mm 

313 

170 

0 

Vote 5 - Planning & Development 

Environmental Management 

»;kl 

0 

231 

0 

Vote 5 - Planning & Development 

Local Economic Development 

84 

328 

306 

0 

Vote 5 - Planning & Development 

Planning & Dev Town Planning 


244 

576 

0 

Vote 6 - Community Services 

Cemetery 


53 

178 

300 

Vote 6 - Community Services 

Halls / Facilities 

Ha 

142 

164 

0 

Vote 6 - Community Services 

Public Toilets 

Ha 

0 

76 

0 

Vote 6 - Community Services 

Library 

HI 

2 400 

1 283 

0 


3 Based on Budget Office tables. 
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August (R,000) 


_Operational_ 


Revenue | Expenditure 



Capital 


Expenditure 


0 


0 


0 


0 


1 300 


0 


0 


0 


0 


0 


0 


0 


55 


0 


0 


0 


0 


0 


0 


0 


0 


0 


1 235 


0 


0 


0 


0 


0 


0 


0 


145 


0 


0 


0 


September (R,000) 


_Operational_ 


Revenue | Expenditure 














































































































































































































































































































































































































































Financial Tables 


Directorate 

Department 

Vote 

No. 

July (R,000) 

| August (R,000) I 

| September (R,000) ! 

Quarterly 

(Deficit) 

Surplus 

Operational 

Capital 

j Operational 

Capital 

1 Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Vote 6 - Community Services 

Director: Community 


3 

271 

20 

1 

325 

40 

1 

306 

120 

896 

Vote 6 - Community Services 

Parks & Recreation 


97 

957 

100 

84 

1 201 

150 

114 

1 334 

200 

3196 

Vote 6 - Community Services 

Safety Fire Brigade Services 


9 

996 

0 

4 

1 213 

0 

4 

1 304 

0 

3 497 

Vote 6 - Community Services 

Safety Law Enforcement 

mM 

0 

985 

0 

0 

1 256 

0 

0 

1 417 

100 

3 658 

Vote 6 - Community Services 

Safety Vehicle Lie. & Testing 


380 

167 

0 

390 

201 

0 

342 

204 

0 

-540 

Vote 6 - Community Services 

Safety Traffic Department 


657 

6 015 

0 

849 

5 863 

0 

1 231 

5114 

0 

14 255 

Vote 6 - Community Services 

Disaster Management And Social Services 


0 

121 

0 

0 

188 

50 

0 

269 

0 

578 

Vote 6 - Community Services 

Sport Fields 


0 

97 

0 

0 

126 

100 

0 

162 

0 

383 

Vote 6 - Community Services 

Swimming Pool 

HI 

0 

0 

0 

0 

1 

0 

0 

2 

0 

3 

Vote 6 - Community Services 

Cleansing Refuse Removal Serv. 

mm 

27 864 

1 448 

0 

1 477 

2 086 

0 

455 

2 323 

300 

-23 939 

Vote 6 - Community Services 

Transfer Station 

mm 

0 

99 

0 

0 

123 

100 

0 

175 

0 

397 

Vote 6 - Community Services 

Street Cleaning 

HI 

0 

343 

0 

0 

412 

0 

0 

400 

0 

1 155 

Vote 6 - Community Services 

Museum & Heritage Buildings 

HI 

1 

58 

0 

1 

76 

0 

1 

82 

0 

215 

Vote 6 - Community Services 

Sewerage Sanitation Services 


806 

90 

0 

27 

114 

0 

-67 

157 

0 

-405 

Vote 7 - Electrical Services 

Street Lighting 


8 

32 

0 

5 

44 

0 

5 

61 

0 

119 

Vote 7 - Electrical Services 

Electricity Distribution 

mm 

37181 

16 274 

958 

22 454 

20 533 

1 637 

23 470 

20 406 

3 037 

-25 891 

Vote 7 - Electrical Services 

Electricity Administration 

mm 

0 

226 

0 

0 

281 

0 

0 

291 

0 

798 

Vote 7 - Electrical Services 

Workshop & Depot 

mm 

0 

202 

0 

0 

267 

0 

0 

277 

0 

746 

Vote 8 - Technical Services 

Civic Buildings 

mm 

0 

355 

0 

0 

424 

0 

0 

403 

0 

1 182 

Vote 8 - Technical Services 

Director: Technical Services 

!— 

275 

641 

0 

28 

767 

0 

19 

733 

50 

1 820 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Main Roads 


20 

275 

0 

2 

385 

0 

1 

502 

0 

1 139 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Stormwater 

n 

0 

402 

0 

0 

511 

0 

0 

542 

0 

1 455 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Streets 

1E1 

20 

2 044 

1 830 

40 

2 671 

2 364 

117 

3 281 

3134 

7 818 

Vote 8 - Technical Services 

Sewerage Purification Services 


37 032 

676 

700 

1 813 

799 

2 400 

-2103 

1 007 

1 800 

-34 260 

Vote 8 - Technical Services 

Sewerage Reticulation Services 


0 

59 

150 

0 

83 

1 850 

0 

287 

3 000 

430 

Vote 8 - Technical Services 

Water Purification Works 


632 

906 

870 

1 228 

1 222 

1 434 

3 586 

2 051 

3 374 

-1 266 

Vote 8 - Technical Services 

Water Reticulation 


30 572 

-2 833 

2120 

5 609 

-1 128 

4 375 

4 829 

-542 

4 900 

-45 514 


387 775 

42 009 

9 035 

39 426 

54 846 

17 235 

39 617 

58 268 

22 705 

-310 782 
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Financial Tables 

Cashflow: October 2019 - December 2019 


Directorate 

Department 

Vote 

No. 

October (R,000) 

Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Vote 1 - Executive & Council 

Council General Expenses 

hi 

388 

516 

0 

Vote 1 - Executive & Council 

Municipal Manager 

KE9 

0 

630 

0 

Vote 1 - Executive & Council 

Communication 

mm 

0 

145 

0 

Vote 1 - Executive & Council 

Organisational Performance 

■n 

0 

339 

0 

Vote 2 - Corporate Services 

Director: Corporate 


9 

144 

1 400 

Vote 2 - Corporate Services 

Property & Records Management 

HI 

0 

122 

0 

Vote 2 - Corporate Services 

Human Resources 

it™ 

24 

542 

0 

Vote 2 - Corporate Services 

Legal Services 


2 

372 

0 

Vote 2 - Corporate Services 

Committee Services 


0 

99 

0 

Vote 2 - Corporate Services 

Public Participation 

wea 

0 

295 

0 

Vote 2 - Corporate Services 

Estates 

HI 

157 

320 

0 

Vote 2 - Corporate Services 

Administration 


0 

167 

0 

Vote 3 - Financial Services 

Director: Finance 


35 

408 

0 

Vote 3 - Financial Services 

Assessment Rates 


-348 

186 

0 

Vote 3 - Financial Services 

Expenditure: Payroll 

HI 

0 

86 

0 

Vote 3 - Financial Services 

Meter Reading 

H 

0 

184 

0 

Vote 3 - Financial Services 

Information Technology 

Mil 

0 

522 

0 

Vote 3 - Financial Services 

Income 

mm 

976 

1 055 

0 

Vote 3 - Financial Services 

Expenditure: Stores 

HI 

17 

127 

0 

Vote 3 - Financial Services 

Expenditure 

U 

0 

171 

0 

Vote 3 - Financial Services 

Budget Office 

HI 

59 

526 

0 

Vote 3 - Financial Services 

Expenditure: Procurement 

mm 

6 

246 

0 

Vote 5 - Planning & Development 

Housing Administration 

Ha 

2 844 

5 977 

1 235 

Vote 5 - Planning & Development 

Housing Letting Schemes 

mm 

2 

7 

0 

Vote 5 - Planning & Development 

Housing Selling Schemes 

fSBctl 

0 

0 

0 

Vote 5 - Planning & Development 

Integrated Development Planning 

HI 

0 

134 

0 

Vote 5 - Planning & Development 

Director: Planning & I.H.S 

HI 

463 

184 

0 

Vote 5 - Planning & Development 

Environmental Management 

■a 

0 

384 

0 

Vote 5 - Planning & Development 

Local Economic Development 

84 

56 

416 

0 

Vote 5 - Planning & Development 

Planning & Dev Town Planning 


107 

650 

0 

Vote 6 - Community Services 

Cemetery 


23 

222 

305 

Vote 6 - Community Services 

Halls / Facilities 

HI 

193 

241 

0 

Vote 6 - Community Services 

Public Toilets 

■a 

0 

97 

0 

Vote 6 - Community Services 

Library 

HI 

415 

1 394 

0 

Vote 6 - Community Services 

Director: Community 


1 

288 

120 

Vote 6 - Community Services 

Parks & Recreation 

KEI 

97 

1 262 

650 

Vote 6 - Community Services 

Safety Fire Brigade Services 

Kill 

4 

1 155 

300 

Vote 6 - Community Services 

Safety Law Enforcement 

HI 

0 

1 642 

0 

Vote 6 - Community Services 

Safety Vehicle Lie. & Testing 


418 

185 

0 

Vote 6 - Community Services 

Safety Traffic Department 


1 136 

3 745 

0 

Vote 6 - Community Services 

Disaster Management And Social Services 


0 

290 

0 

Vote 6 - Community Services 

Sport Fields 

E 

0 

180 

735 
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Financial Tables 


Directorate 

Department 

Vote 

No. 

October (R,000) 

j November (R,000) I 

] December (R,000) ! 

Quarterly 

(Deficit) 

Surplus 

Operational 

Capital 

j Operational 

Capital 

1 Operational ; 

Capital 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Vote 6 - Community Services 

Swimming Pool 

HI 

0 

1 

0 

0 

1 

0 

0 

1 

0 

4 

Vote 6 - Community Services 

Cleansing Refuse Removal Serv. 

m 

851 

2 299 

600 

830 

2 647 

0 

4164 

2 252 

0 

1 353 

Vote 6 - Community Services 

Transfer Station 

H9 

0 

133 

600 

0 

178 

300 

0 

126 

0 

437 

Vote 6 - Community Services 

Street Cleaning 

HI 

0 

371 

0 

0 

603 

0 

0 

382 

0 

1 355 

Vote 6 - Community Services 

Museum & Heritage Buildings 

HI 

1 

101 

0 

1 

101 

0 

1 

86 

0 

286 

Vote 6 - Community Services 

Sewerage Sanitation Services 

HO 

1 

129 

0 

9 

178 

0 

3 

128 

0 

423 

Vote 7 - Electrical Services 

Street Lighting 

HI 

5 

87 

0 

5 

53 

0 

5 

62 

0 

187 

Vote 7 - Electrical Services 

Electricity Distribution 

HI 

23 226 

19 282 

3 754 

21 966 

14 767 

4 868 

22 945 

13 499 

4 028 

-20 588 

Vote 7 - Electrical Services 

Electricity Administration 

mm 

0 

328 

0 

0 

390 

0 

0 

294 

0 

1 011 

Vote 7 - Electrical Services 

Workshop & Depot 

HO 

0 

253 

0 

0 

375 

0 

0 

270 

0 

897 

Vote 8 - Technical Services 

Civic Buildings 

HI 

0 

376 

0 

0 

617 

0 

0 

388 

0 

1 381 

Vote 8 - Technical Services 

Director: Technical Services 

HUH 

47 

683 

200 

42 

1 117 

350 

264 

704 

150 

2150 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Main Roads 


3 

756 

0 

3 

461 

0 

19 

544 

0 

1 735 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Stormwater 

HO 

0 

607 

56 

0 

701 

56 

0 

546 

56 

1 853 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Streets 


30 

3 888 

4 335 

0 

3 585 

2 945 

0 

3197 

2418 

10 640 

Vote 8 - Technical Services 

Sewerage Purifcation Services 


1 170 

853 

1 250 

1 377 

1 029 

1 100 

5 020 

702 

1 000 

-4 982 

Vote 8 - Technical Services 

Sewerage Reticulation Services 


0 

157 

3 550 

0 

104 

2100 

0 

117 

2 585 

378 

Vote 8 - Technical Services 

Water Purification Works 


929 

1 754 

3 474 

2 

1 861 

1 370 

7 

1 585 

1 370 

4 262 

Vote 8 - Technical Services 

Water Reticulation 


6146 

177 

7 268 

6 599 

-206 

4 600 

11 082 

2 954 

4 800 

-20 902 


39 495 

57 887 

29 831 

38 726 

58 970 

21 649 

61 324 

49 398 

17 829 

29 484 
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Financial Tables 

Cashflow: January 2020 - March 2020 


Directorate 

Department 

Vote 

No. 

January (R,000) 

Operational 


Revenue 

Expenditure 

J 

Vote 1 - Executive & Council 

Council General Expenses 

hi 

75 

3 078 


Vote 1 - Executive & Council 

Municipal Manager 

KE9 

0 

599 


Vote 1 - Executive & Council 

Communication 

BESS 

0 

196 


Vote 1 - Executive & Council 

Organisational Performance 

■n 

0 

343 


Vote 2 - Corporate Services 

Director: Corporate 


12 

165 


Vote 2 - Corporate Services 

Property & Records Management 

HI 

0 

142 


Vote 2 - Corporate Services 

Human Resources 

it™ 

32 

939 


Vote 2 - Corporate Services 

Legal Services 


2 

332 


Vote 2 - Corporate Services 

Committee Services 

Ha 

0 

113 


Vote 2 - Corporate Services 

Public Participation 

■a 

0 

328 


Vote 2 - Corporate Services 

Estates 

HI 

210 

608 


Vote 2 - Corporate Services 

Administration 


0 

202 


Vote 3 - Financial Services 

Director: Finance 


5 

816 


Vote 3 - Financial Services 

Assessment Rates 


616 

539 


Vote 3 - Financial Services 

Expenditure: Payroll 

HI 

0 

97 


Vote 3 - Financial Services 

Meter Reading 

■a 

0 

205 


Vote 3 - Financial Services 

Information Technology 

Mil 

0 

1 294 


Vote 3 - Financial Services 

Income 

mm 

1 495 

1 130 


Vote 3 - Financial Services 

Expenditure: Stores 

HI 

22 

151 


Vote 3 - Financial Services 

Expenditure 

U 

0 

193 


Vote 3 - Financial Services 

Budget Office 

HI 

9 

602 


Vote 3 - Financial Services 

Expenditure: Procurement 

mm 

8 

300 


Vote 5 - Planning & Development 

Housing Administration 

■a 

445 

4 896 


Vote 5 - Planning & Development 

Housing Letting Schemes 

HI 

3 

6 


Vote 5 - Planning & Development 

Housing Selling Schemes 

HSI 

0 

0 


Vote 5 - Planning & Development 

Integrated Development Planning 

HI 

0 

142 


Vote 5 - Planning & Development 

Director: Planning & I.H.S 

HI 

0 

211 


Vote 5 - Planning & Development 

Environmental Management 

■a 

0 

668 


Vote 5 - Planning & Development 

Local Economic Development 

84 

9 

648 


Vote 5 - Planning & Development 

Planning & Dev Town Planning 


139 

736 


Vote 6 - Community Services 

Cemetery 


30 

401 


Vote 6 - Community Services 

Halls / Facilities 

HI 

64 

333 


Vote 6 - Community Services 

Public Toilets 

■3 

0 

132 


Vote 6 - Community Services 

Library 

HI 

70 

1 596 


Vote 6 - Community Services 

Director: Community 


2 

329 


Vote 6 - Community Services 

Parks & Recreation 

Ka 

129 

1 402 


Vote 6 - Community Services 

Safety Fire Brigade Services 

Km 

5 

1 412 


Vote 6 - Community Services 

Safety Law Enforcement 

IHI 

0 

1 534 


Vote 6 - Community Services 

Safety Vehicle Lie. & Testing 


483 

211 


Vote 6 - Community Services 

Safety Traffic Department 


1 417 

8 625 


Vote 6 - Community Services 

Disaster Management And Social Services 


0 

318 


Vote 6 - Community Services 

Sport Fields 

E 

1 

191 



35 


February (R,000) 


Capital 


xpenditure 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


10 


0 


0 


0 


0 


0 


0 


0 


0 


0 


1 235 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


610 


0 


0 


100 


0 


0 


0 


435 


_Operational_ 


Revenue | Expenditure 


Capital 


Expenditure 




March (R,000) 


_Operational_ 


Revenue | Expenditure 



Capital 


Expenditure 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


0 


20 


0 


0 


0 


0 


0 


0 


0 


0 


0 


618 


0 


0 


0 


0 


0 


0 


0 


0 


600 


0 


0 


0 


0 


0 


100 


0 


0 


0 


152 

















































































































































































































































































































































































































































































































































Financial Tables 


Directorate 

Department 

Vote 

No. 

January (R,000) 

j February (R,000) I 

] March (R,000) ! 

Quarterly 

(Deficit) 

Surplus 

Operational 

Capital 

j Operational 

Capital 

j Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Vote 6 - Community Services 

Swimming Pool 

HI 

0 

2 

0 

0 

3 

0 

0 

2 

0 

6 

Vote 6 - Community Services 

Cleansing Refuse Removal Serv. 

m 

285 

3 220 

350 

264 

6 039 

0 

3 070 

3 460 

0 

9100 

Vote 6 - Community Services 

Transfer Station 

H9 

0 

248 

0 

0 

149 

300 

0 

155 

0 

552 

Vote 6 - Community Services 

Street Cleaning 

HI 

0 

418 

0 

0 

385 

0 

0 

376 

0 

1 180 

Vote 6 - Community Services 

Museum & Heritage Buildings 

HI 

1 

94 

0 

1 

108 

0 

1 

92 

0 

291 

Vote 6 - Community Services 

Sewerage Sanitation Services 

HO 

4 

147 

0 

3 

129 

0 

2 

127 

0 

394 

Vote 7 - Electrical Services 

Street Lighting 

HI 

6 

77 

0 

5 

74 

0 

5 

68 

0 

203 

Vote 7 - Electrical Services 

Electricity Distribution 

HI 

27 206 

15 743 

3 864 

21 319 

16 096 

3 928 

23 018 

13 474 

5 464 

-26 229 

Vote 7 - Electrical Services 

Electricity Administration 

mm 

0 

319 

0 

0 

317 

0 

0 

296 

0 

932 

Vote 7 - Electrical Services 

Workshop & Depot 

HO 

0 

334 

0 

0 

522 

0 

0 

352 

0 

1 208 

Vote 8 - Technical Services 

Civic Buildings 

HI 

0 

433 

0 

0 

395 

0 

0 

386 

0 

1 215 

Vote 8 - Technical Services 

Director: Technical Services 

HUH 

7 

787 

0 

14 

726 

350 

199 

703 

0 

1 995 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Main Roads 


1 

578 

0 

1 

623 

0 

14 

560 

0 

1 746 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Stormwater 

HO 

0 

617 

56 

0 

690 

56 

0 

588 

1 056 

1 895 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Streets 


0 

3 750 

3 093 

9 

3 687 

3 548 

41 

3 363 

2 243 

10 750 

Vote 8 - Technical Services 

Sewerage Purifcation Services 


626 

1 484 

850 

307 

1 124 

850 

3 821 

862 

750 

-1 285 

Vote 8 - Technical Services 

Sewerage Reticulation Services 


0 

592 

1 450 

0 

212 

550 

0 

245 

0 

1 049 

Vote 8 - Technical Services 

Water Purification Works 


4 

2191 

1 370 

265 

1 853 

1 804 

1 241 

1 728 

1 739 

4 262 

Vote 8 - Technical Services 

Water Reticulation 


7 497 

104 

3 400 

5 302 

8 902 

3217 

11 065 

7 310 

3 950 

-7 548 


40 919 

67 303 

16 822 

31 276 

91 050 

18 548 

60 342 

62 387 

16 692 

76 690 
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Financial Tables 

Cashflow: April 2020 - June 2020 


Directorate 

Department 

Vote 

No. 

April (R,000) 

May (R,000) 

June (R,000) 

Quarterly 

(Deficit) 

Surplus 

Operational 

Capital 

Operational 

Capital 

Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Vote 1 - Executive & Council 

Council General Expenses 

hi 

384 

839 

0 

382 

829 

0 

7 973 

11 054 

0 

-3 982 

Vote 1 - Executive & Council 

Municipal Manager 

KE9 

0 

633 

0 

0 

617 

0 

0 

2 681 

0 

3 931 

Vote 1 - Executive & Council 

Communication 

mm 

0 

165 

0 

0 

163 

0 

0 

881 

0 

1 209 

Vote 1 - Executive & Council 

Organisational Performance 

■n 

0 

339 

0 

0 

334 

0 

0 

1 427 

0 

2100 

Vote 2 - Corporate Services 

Director: Corporate 


16 

145 

0 

15 

144 

0 

28 

863 

0 

1 094 

Vote 2 - Corporate Services 

Property & Records Management 

HI 

0 

123 

0 

0 

123 

0 

0 

546 

0 

793 

Vote 2 - Corporate Services 

Human Resources 

it™ 

43 

753 

0 

40 

738 

0 

75 

5139 

0 

6 471 

Vote 2 - Corporate Services 

Legal Services 


3 

367 

0 

3 

357 

0 

7 

1 476 

0 

2188 

Vote 2 - Corporate Services 

Committee Services 


0 

99 

0 

0 

99 

0 

0 

410 

0 

607 

Vote 2 - Corporate Services 

Public Participation 

wsa 

0 

297 

0 

0 

295 

300 

0 

1 278 

0 

1 870 

Vote 2 - Corporate Services 

Estates 

HI 

218 

510 

0 

215 

491 

0 

625 

4511 

0 

4 454 

Vote 2 - Corporate Services 

Administration 


0 

174 

0 

0 

173 

0 

0 

779 

0 

1 125 

Vote 3 - Financial Services 

Director: Finance 


34 

634 

0 

34 

614 

0 

199 

5011 

0 

5 992 

Vote 3 - Financial Services 

Assessment Rates 


119 

270 

0 

119 

270 

0 

3 374 

1 285 

0 

-1 787 

Vote 3 - Financial Services 

Expenditure: Payroll 

HI 

0 

85 

0 

0 

85 

0 

0 

354 

0 

525 

Vote 3 - Financial Services 

Meter Reading 

H 

0 

184 

0 

0 

183 

0 

0 

783 

0 

1 150 

Vote 3 - Financial Services 

Information Technology 

Mil 

0 

922 

500 

0 

901 

0 

0 

8 486 

0 

10 308 

Vote 3 - Financial Services 

Income 

mm 

853 

1 095 

0 

848 

1 074 

0 

-1 976 

5 004 

0 

7 448 

Vote 3 - Financial Services 

Expenditure: Stores 

HI 

30 

131 

0 

27 

131 

0 

51 

616 

0 

770 

Vote 3 - Financial Services 

Expenditure 

U 

0 

169 

0 

0 

169 

0 

0 

717 

0 

1 056 

Vote 3 - Financial Services 

Budget Office 

HI 

57 

527 

0 

57 

527 

0 

327 

2 269 

0 

2 882 

Vote 3 - Financial Services 

Expenditure: Procurement 

mm 

11 

257 

0 

10 

256 

0 

19 

1 203 

0 

1 676 

Vote 5 - Planning & Development 

Housing Administration 

mm 

2 566 

5 918 

1 235 

2 555 

5 678 

618 

19416 

23 989 

247 

11 048 

Vote 5 - Planning & Development 

Housing Letting Schemes 

mm 

4 

7 

0 

3 

7 

0 

6 

29 

0 

30 

Vote 5 - Planning & Development 

Housing Selling Schemes 

■a 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Vote 5 - Planning & Development 

Integrated Development Planning 

HI 

0 

135 

0 

0 

133 

0 

0 

562 

0 

830 

Vote 5 - Planning & Development 

Director: Planning & I.H.S 

HI 

253 

185 

0 

253 

185 

0 

5 561 

820 

0 

-4 877 

Vote 5 - Planning & Development 

Environmental Management 

■a 

0 

547 

0 

0 

533 

0 

0 

3 773 

0 

4 854 

Vote 5 - Planning & Development 

Local Economic Development 

84 

54 

536 

0 

54 

527 

0 

316 

3 386 

0 

4 024 

Vote 5 - Planning & Development 

Planning & Dev Town Planning 


191 

658 

0 

175 

655 

0 

337 

2 892 

0 

3 502 

Vote 6 - Community Services 

Cemetery 


41 

221 

0 

38 

218 

0 

71 

1 469 

0 

1 758 

Vote 6 - Community Services 

Halls / Facilities 

HI 

144 

246 

4 200 

143 

242 

200 

1 931 

1 360 

4 696 

-371 

Vote 6 - Community Services 

Public Toilets 

me® 

0 

106 

0 

0 

104 

0 

0 

511 

0 

721 

Vote 6 - Community Services 

Library 

HI 

403 

1 387 

0 

402 

1 384 

0 

2 360 

6130 

0 

5 735 

Vote 6 - Community Services 

Director: Community 


2 

287 

200 

2 

287 

100 

4 

1 278 

0 

1 844 

Vote 6 - Community Services 

Parks & Recreation 

HU 

133 

1 296 

0 

132 

1 278 

0 

385 

5 507 

0 

7 431 

Vote 6 - Community Services 

Safety Fire Brigade Services 

Kill 

7 

1 165 

0 

6 

1 158 

0 

12 

5 501 

0 

7 799 

Vote 6 - Community Services 

Safety Law Enforcement 

IHI 

0 

1 631 

0 

0 

1 590 

0 

0 

6 405 

0 

9 626 

Vote 6 - Community Services 

Safety Vehicle Lie. & Testing 


419 

185 

0 

419 

185 

700 

344 

745 

0 

-68 

Vote 6 - Community Services 

Safety Traffic Department 


1 089 

4 889 

0 

129 

4 870 

0 

72 823 

22 444 

0 

-41 837 

Vote 6 - Community Services 

Disaster Management And Social Services 


0 

325 

0 

0 

312 

0 

0 

1 425 

0 

2 062 

Vote 6 - Community Services 

Sport Fields 

E 

1 

179 

87 

1 

173 

87 

2 

1 006 

739 

1 355 


37 











































































































































































































































































































































































































































































































































Financial Tables 


Directorate 

Department 

Vote 

No. 

April (R,000) 

j May (R,000) 1 

] June (R,000) ! 

Quarterly 

(Deficit) 

Surplus 

Operational 

Capital 

j Operational 

Capital 

1 Operational 

Capital 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Revenue 

Expenditure 

Expenditure 

Vote 6 - Community Services 

Swimming Pool 

HI 

0 

2 

0 

0 

1 

0 

0 

6 

0 

9 

Vote 6 - Community Services 

Cleansing Refuse Removal Serv. 

mm 

931 

2 746 

0 

930 

2 677 

0 

11 817 

15 342 

0 

7 087 

Vote 6 - Community Services 

Transfer Station 

H9 

0 

133 

1 400 

0 

131 

0 

0 

893 

0 

1 157 

Vote 6 - Community Services 

Street Cleaning 

HI 

0 

368 

0 

0 

368 

0 

0 

1 491 

0 

2 228 

Vote 6 - Community Services 

Museum & Heritage Buildings 

HI 

1 

101 

0 

1 

99 

0 

2 

440 

0 

636 

Vote 6 - Community Services 

Sewerage Sanitation Services 

HO 

-3 

133 

0 

-3 

131 

0 

100 

460 

0 

630 

Vote 7 - Electrical Services 

Street Lighting 

HI 

5 

85 

0 

5 

82 

0 

7 

667 

0 

816 

Vote 7 - Electrical Services 

Electricity Distribution 

HI 

22 646 

15 552 

4 514 

22 636 

15 989 

2 524 

36 937 

58 567 

1 782 

7 888 

Vote 7 - Electrical Services 

Electricity Administration 

mm 

0 

324 

0 

0 

318 

0 

0 

1 378 

0 

2 021 

Vote 7 - Electrical Services 

Workshop & Depot 

HO 

0 

283 

0 

0 

280 

0 

0 

1 441 

0 

2 004 

Vote 8 - Technical Services 

Civic Buildings 

HI 

0 

373 

0 

0 

373 

0 

0 

1 804 

0 

2 549 

Vote 8 - Technical Services 

Director: Technical Services 

HUH 

45 

678 

100 

45 

678 

0 

264 

3 079 

0 

4 079 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Main Roads 


3 

742 

0 

3 

710 

0 

19 

2 863 

0 

4 289 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Stormwater 

HO 

0 

613 

1 056 

0 

600 

1 156 

0 

3 436 

956 

4 649 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Streets 


17 

3 868 

3 683 

17 

3 749 

1 983 

364 

21 457 

1 922 

28 677 

Vote 8 - Technical Services 

Sewerage Purifcation Services 


974 

882 

450 

972 

867 

0 

8128 

7 612 

0 

-714 

Vote 8 - Technical Services 

Sewerage Reticulation Services 


0 

156 

0 

0 

150 

0 

0 

4 308 

0 

4 615 

Vote 8 - Technical Services 

Water Purification Works 


510 

1 819 

1 739 

509 

1 763 

1 739 

11 129 

12 730 

1 739 

4164 

Vote 8 - Technical Services 

Water Reticulation 


5 256 

871 

3 488 

5 251 

766 

2 062 

21 812 

22 640 

1 030 

-8 042 


37 461 

58 353 

22 651 

36 428 

57 823 

11469 

204 851 

306 616 

13110 

136088 


38 


































































































































































































































































Financial Tables 

Cashflow Total: July 2019 - June 2020 


Directorate 

Department 

Vote No. 

| Total ] 

j Operational 

Capital 

Capital as % of 
Operational 
Expenditure Budget 

Revenue 

Expenditure 

Surplus(-) 

/Deficit 

Expenditure 

Vote 1 - Executive & Council 

Council General Expenses 

31 

16192 

24 086 

7 894 

50 

0% 

Vote 1 - Executive & Council 

Municipal Manager 

32 

0 

9 024 

9 024 

150 

2% 

Vote 1 - Executive & Council 

Communication 

45 

0 

2 933 

2 933 

0 

0% 

Vote 1 - Executive & Council 

Organisational Performance 

98 

0 

5 058 

5 058 

0 

0% 

Vote 2 - Corporate Services 

Director: Corporate 

33 

149 

2611 

2 462 

4 670 

179% 

Vote 2 - Corporate Services 

Property & Records Management 

34 

0 

2 047 

2 047 

0 

0% 

Vote 2 - Corporate Services 

Human Resources 

35 

407 

14 755 

14 348 

0 

0% 

Vote 2 - Corporate Services 

Legal Services 

36 

31 

4 996 

4 965 

0 

0% 

Vote 2 - Corporate Services 

Committee Services 

37 

0 

1 603 

1 603 

0 

0% 

Vote 2 - Corporate Services 

Public Participation 

42 

0 

4 750 

4 750 

300 

6% 

Vote 2 - Corporate Services 

Estates 

74 

2 635 

10 647 

8 012 

0 

0% 

Vote 2 - Corporate Services 

Administration 

95 

0 

2 904 

2 904 

0 

0% 

Vote 3 - Financial Services 

Director: Finance 

62 

940 

12 989 

12 049 

710 

5% 

Vote 3 - Financial Services 

Assessment Rates 

63 

232 556 

4 593 

-227 964 

0 

0% 

Vote 3 - Financial Services 

Expenditure: Payroll 

64 

0 

1 388 

1 388 

0 

0% 

Vote 3 - Financial Services 

Meter Reading 

65 

0 

2 947 

2 947 

0 

0% 

Vote 3 - Financial Services 

Information Technology 

66 

3 

21 309 

21 306 

2 600 

12% 

Vote 3 - Financial Services 

Income 

67 

10 040 

16 886 

6 846 

0 

0% 

Vote 3 - Financial Services 

Expenditure: Stores 

68 

279 

2192 

1 913 

0 

0% 

Vote 3 - Financial Services 

Expenditure 

69 

0 

2 762 

2 762 

0 

0% 

Vote 3 - Financial Services 

Budget Office 

70 

1 552 

8 648 

7 096 

0 

0% 

Vote 3 - Financial Services 

Expenditure: Procurement 

97 

105 

4 368 

4 263 

0 

0% 

Vote 5 - Planning & Development 

Housing Administration 

48 

71 906 

74 816 

2 910 

12 350 

17% 

Vote 5 - Planning & Development 

Housing Letting Schemes 

49 

34 

89 

55 

0 

0% 

Vote 5 - Planning & Development 

Housing Selling Schemes 

50 

1 

0 

-1 

0 

#DIV/0! 

Vote 5 - Planning & Development 

Integrated Development Planning 

54 

0 

2 073 

2 073 

0 

0% 

Vote 5 - Planning & Development 

Director: Planning & I.H.S 

78 

10 000 

3 051 

-6 949 

0 

0% 

Vote 5 - Planning & Development 

Environmental Management 

83 

0 

10 569 

10 569 

0 

0% 

Vote 5 - Planning & Development 

Local Economic Development 

84 

1 497 

10 064 

8 567 

0 

0% 

Vote 5 - Planning & Development 

Planning & Dev Town Planning 

85 

1 798 

10 692 

8 894 

0 

0% 

Vote 6 - Community Services 

Cemetery 

39 

386 

4 243 

3 857 

1 550 

37% 

Vote 6 - Community Services 

Halls / Facilities 

41 

3 927 

4137 

210 

10 296 

249% 

Vote 6 - Community Services 

Public Toilets 

47 

0 

1 774 

1 774 

0 

0% 

Vote 6 - Community Services 

Library 

51 

11 025 

22 790 

11 766 

0 

0% 

Vote 6 - Community Services 

Director: Community 

52 

21 

4 757 

4 735 

1 210 

25% 

Vote 6 - Community Services 

Parks & Recreation 

53 

1 620 

20 057 

18 437 

1 100 

5% 

Vote 6 - Community Services 

Safety Fire Brigade Services 

56 

63 

19 359 

19 295 

300 

2% 

Vote 6 - Community Services 

Safety Law Enforcement 

57 

0 

22 589 

22 589 

1 000 

4% 

Vote 6 - Community Services 

Safety Vehicle Lie. & Testing 

58 

4 654 

2 961 

-1 693 

700 

24% 

Vote 6 - Community Services 

Safety Traffic Department 

59 

84 720 

80 565 

-4155 

0 

0% 

Vote 6 - Community Services 

Disaster Management And Social Services 

55 

0 

4 634 

4 634 

50 

1% 
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Financial Tables 


Directorate 

Department 

Vote No. 

| Total | 

j Operational 

Capital 

Capital as % of 
Operational 
Expenditure Budget 

Revenue 

Expenditure 

Surplus(-) 

/Deficit 

Expenditure 

Vote 6 - Community Services 

Sport Fields 

60 

7 

2 763 

2 756 

3417 

124% 

Vote 6 - Community Services 

Swimming Pool 

61 

0 

22 

22 

0 

0% 

Vote 6 - Community Services 

Cleansing Refuse Removal Serv. 

72 

52 938 

46 539 

-6 399 

1 250 

3% 

Vote 6 - Community Services 

Transfer Station 

73 

0 

2 543 

2 543 

2 700 

106% 

Vote 6 - Community Services 

Street Cleaning 

79 

0 

5 918 

5 918 

0 

0% 

Vote 6 - Community Services 

Museum & Heritage Buildings 

81 

10 

1 438 

1 428 

0 

0% 

Vote 6 - Community Services 

Sewerage Sanitation Services 

91 

881 

1 922 

1 041 

0 

0% 

Vote 7 - Electrical Services 

Street Lighting 

75 

67 

1 392 

1 325 

0 

0% 

Vote 7 - Electrical Services 

Electricity Distribution 

76 

305 004 

240 183 

-64 820 

40 357 

17% 

Vote 7 - Electrical Services 

Electricity Administration 

77 

0 

4 761 

4 761 

0 

0% 

Vote 7 - Electrical Services 

Workshop & Depot 

94 

0 

4 856 

4 856 

0 

0% 

Vote 8 - Technical Services 

Civic Buildings 

40 

0 

6 327 

6 327 

0 

0% 

Vote 8 - Technical Services 

Director: Technical Services 

80 

1 252 

11 295 

10 043 

1 200 

11% 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Main Roads 

86 

89 

8 997 

8 908 

0 

0% 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Stormwater 

87 

0 

9 853 

9 853 

4 500 

46% 

Vote 8 - Technical Services 

Rds,S/Wtr,Drainage:Streets 

88 

655 

58 540 

57 886 

33 499 

57% 

Vote 8 - Technical Services 

Sewerage Purifcation Services 

89 

59137 

17 897 

-41 241 

11 150 

62% 

Vote 8 - Technical Services 

Sewerage Reticulation Services 

90 

0 

6 471 

6 471 

15 235 

235% 

Vote 8 - Technical Services 

Water Purification Works 

92 

20 042 

31 463 

11421 

22 021 

70% 

Vote 8 - Technical Services 

Water Reticulation 

93 

121 021 

39 015 

-82 006 

45 210 

116% 


1 017 640 

964 910 

-52 730 

217 575 

23% 
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Financial Tables 

Capital 

Detailed capital projects as well as the projected monthly cash flows: Projected Capital Expenditure Regulation 19(c) 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

MIG 306613 Upgrade 
& Refurbishment of 
Charlesford & 

Eastford Pump 
Stations 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 

Whole of the 
Municipality 


870 

1 304 

2174 

2174 

870 

870 

870 

1 304 

1 739 

1 739 

1 739 

1 739 

17 391 

5 941 


23 332 

Upgrade Gray Street 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 
- Roads 

Road transport 

Ward 10 


570 

1 104 

1 574 

1 874 

800 

825 

850 

1 304 

1 310 

1 450 

1 200 

1 139 

14 000 



14 000 

Water Demand 
management devices 

Infrastructure - New - Water 
Supply Infrastructure - Capital 
Spares 

Water 

management 

Whole of the 
Municipality 


720 

925 

950 

975 

1 050 

2 000 

1 500 

950 

1 500 

900 

1 500 

1 030 

14 000 



14 000 

Upgrade Knysna 
WWTW 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Whole of the 
Municipality 



1 500 

1 400 

1 200 

1 100 

1 000 

850 

750 

750 

450 



9 000 



9 000 

Eastford Substation - 
Phase 2 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 

Whole of the 
Municipality 


700 

1 304 

1 304 

1 304 

1 304 

1 304 

1 304 

340 





8 862 

2 500 


11 362 

Northern Corridor 
(NDPG) 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - Halls 

Community and 
social services 

Ward 4 

7 782 










4 000 


4 696 

8 696 



16 478 

Upgrade Knysna CBD 
Water reticulation 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Ward 10 


750 

1 200 

1 000 

950 

850 

750 

700 

900 

450 

450 



8 000 

13317 

1 211 

22 527 

Civil Contractor 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Bulk Mains 

Water 

management 

Whole of the 
Municipality 





400 

400 

500 


1 000 

2 000 

2138 

562 


7 000 



7 000 

Upgrade main sewer 
p/station and sewers 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 10 

706 


1 500 

1 750 

2 500 

250 








6 000 

9 000 

4 000 

19 706 

Civil Contractor 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 

Whole of the 
Municipality 



1 000 

1 000 

1 000 

1 000 

1 000 

1 000 






6 000 

4 000 


10 000 

Sedgefield ISSP (200) 

Non-infrastructure - New - 
Other Assets - Housing - Social 
Housing 

Housing 

Wardl 


480 

600 

600 

600 

600 

600 

600 

600 

300 

600 

300 

120 

6 000 



6 000 

Knysna Vision 2002 
(Infr) (IHHS) - Ward 9 
- 284884224005 

Infrastructure - New - Sanitation 
Infrastructure - Capital Spares 

Housing 

Whole of the 
Municipality 

2 295 

468 

585 

585 

585 

585 

585 

585 

585 

293 

585 

293 

117 

5 850 



8145 

Grant - National 

Government 

(EEDSMG) 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 

Whole of the 
Municipality 




100 


100 

400 

500 

1 000 

1 000 

800 

800 

517 

5217 

4 348 

5217 

14 782 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Hornlee infill scheme 
sewer p/station 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 6 

89 



500 

350 

1 200 

1 685 







3 735 



3 824 

Industrial area- 
Upgrade of network 
and cabling 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 

Whole of the 
Municipality 





167 

42 

42 

417 

835 

501 

501 

501 

473 

3 478 



3 478 

Upgr Hornlee water 
reticulation system 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Ward 6 

932 

650 

1 250 

700 

643 









3 243 

3 275 

32 

7 483 

o/H lines 

Replacement 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Whole of the 
Municipality 


200 

200 

200 

300 

300 

400 

500 

600 

300 

100 

140 


3 240 



3 240 

Upgrade Bosdorp 
sewer reticulation - 
Karatara 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Reticulation 

Waste water 
management 

Ward 2 





500 

650 

500 

1 000 

550 





3 200 



3 200 

Electrical Contractor 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 

Ward 8 

2 590 



420 

420 

420 

420 

420 

420 

270 

210 



3 000 

3 000 

1 200 

9 790 

Fencing at Water & 
Waste Water 
infrastructure facilities 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 

Whole of the 
Municipality 




500 

500 

500 

500 

500 

500 





3 000 

4 500 


7 500 

Roads, 

Sewerage/Water 
Drainage: Streets 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 













3 000 

3 000 

3 000 

2130 

8130 

Upgr Sports Facilities 

Non-infrastructure - Existing - 
Upgrading - Community Assets 

- Sport and Recreation Facilities 

- Outdoor Facilities 

Sport and 
recreation 

Ward 7 





435 

435 

87 

435 

261 

152 

87 

87 

739 

2 717 

6 577 

1 141 

10 435 

Crane Truck 40 m-t 
(double axle) 

Non-infrastructure - New - 
Transport Assets 

Energy sources 

Whole of the 
Municipality 










2 200 




2 200 



2 200 

Civil Contractor 

Infrastructure - New - Water 
Supply Infrastructure - Pump 
Station 

Water 

management 

Whole of the 
Municipality 




500 

300 

300 

500 

200 

367 





2167 

2 000 

500 

4 667 

Electrification of 
informal areas 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 

Ward 5 




300 

300 

300 

300 

300 

300 

200 

100 

60 


2160 



2160 

Hornlee water infill 
scheme 

Infrastructure - Existing - 
Renewal - Water Supply 
Infrastructure - Distribution 

Water 

management 

Ward 6 

57 



450 

500 

1 000 

50 







2 000 

2 000 


4 057 

Brenton - Upgrade of 
power supply 

Infrastructure - New - Electrical 
Infrastructure - MV Substations 

Energy sources 

Ward 5 


50 


50 


50 


50 

50 

600 

600 

300 

150 

1 900 

3 600 

2 500 

8 000 

Hornlee & Oupad 
power upgrade 

Infrastructure - New - Electrical 
Infrastructure - MV Switching 
Stations 

Energy sources 

Ward 6 




100 

200 

200 

200 

200 

200 

200 

200 

200 


1 700 

184 


1 884 

Vehicle Replacement 

Non-infrastructure - New - 
Transport Assets 

Energy sources 

Whole of the 
Municipality 

_ 

_ 

_ 

_ 

_ 

1 500 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

1 500 

_ 

_ 

1 500 

Vehicle 

Replacements 

Non-infrastructure - New - 
Transport Assets 

Road transport 

Whole of the 
Municipality 











1 500 



1 500 



1 500 
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Description 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 

Treatment Works _ 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 

Collection _ 

Non-infrastructure - New - 
Machinery and Equipment 
Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 

Transport Assets _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Roads _ 

Non-infrastructure - New - 
Machinery and Equipment 



Road transport 
Road transport 
Road transport 
Road transport 
Road transport 
Road transport 
Road transport 


Planning and lAdministrative 
development 


Eastford Substation - Infrastructure - Existing - Energy sources Whole of the 
Phase 2 Upgrading - Electrical Municipality 

Infrastructure - MV Substations 




1 500 

1 500 

1 500 4 500 


1 500 


1 500 

_ 

1 400 

1 260 

2 720 

1 260 

2 522 

1 260 

2 720 

1 260 

2 720 

1 260 

2 720 

1 260 

2 718 

1 260 

2 717 

1 260 

2 520 

800 

800 2 800 

900 

2 000 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Prepaid Conversions 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Whole of the 
Municipality 


8 

83 

83 

83 

83 

83 

83 

83 

83 

83 

83 

162 

1 000 



1 000 

Conversion of house 
to offices 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 


200 

200 

200 

200 

200 








1 000 



1 000 

Extensions to 
Corporate Buildings 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 


100 

200 

300 

400 









1 000 



1 000 

Construct councillor 
offices 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 


100 

200 

300 

400 









1 000 



1 000 

Upgrade Brenton Hall 
- Underpinning 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - Halls 

Community and 
social services 

Ward 5 




300 





300 


200 

200 


1 000 

500 


1 500 

DR site equipment 

Non-infrastructure - New - 
Computer Equipment 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 






500 





500 



1 000 

1 000 

1 000 

3 000 

Swartvlei mouth 
parking area 
stabilisation 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Wardl 










250 

250 

250 

250 

1 000 

2 000 


3 000 

Taxi lay-by 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

150 

150 

150 

150 

200 

200 

1 000 

1 000 

1 000 

3 000 

11 kV link Demar SS 
tp W/Shop SS - 400m 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 

Ward 10 





500 

500 








1 000 



1 000 

Pump Replacements 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Capital Spares 

Waste water 
management 

Whole of the 
Municipality 



200 

250 



250 

300 






1 000 



1 000 

MCC Replacements 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Capital Spares 

Waste water 
management 

Whole of the 
Municipality 


150 

150 

200 

200 


150 

150 






1 000 



1 000 

Replace airblower at 
Knysna WTW 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Capital Spares 

Water 

management 





500 

500 









1 000 

2 000 


3 000 
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Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Replace CAT 

CX21993 

Non-infrastructure - New - 
Transport Assets 

Water 

management 

Whole of the 
Municipality 





1 000 









1 000 



1 000 

Fence at Cemetery 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - 
Cemeteries/Crematoria 

Community and 
social services 

Whole of the 
Municipality 






800 








800 

400 

400 

1 600 

22kV link Saltriver SS 
to W/Shop SS - 320m 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 

Whole of the 
Municipality 




400 

400 









800 



800 

New Guardrails 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 





450 

300 








750 

250 

250 

1 250 

Upgrade Westview 
Court Flats 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Ward 10 




300 

400 









700 



700 

Upgrade Drivers 
testing grounds - 
Resealing 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 
- Roads 

Road transport 

Ward 10 












700 


700 



700 

Purchase ofWheelie 
bins - Ward 9 - 
287280269031 

Infrastructure - New - Solid 
Waste Infrastructure - Capital 
Spares 

Waste 

management 

Ward 9 

330 



300 

350 









650 

650 

650 

2 280 

Asset replacements & 
refurbishments - 
Whole of Municipality 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Whole of the 
Municipality 

3 252 



50 

50 

50 

60 

60 

60 

60 

60 

70 

80 

600 



3 852 

Cemetery Knysna 

Non-infrastructure - New - 
Community Assets - 
Community Facilities - 
Cemeteries/Crematoria 

Community and 
social services 

Whole of the 
Municipality 

610 

300 

145 


155 









600 

1 000 

1 000 

3 210 

2 x new LDV's - Law 
Enforcement 

Non-infrastructure - New - 
Transport Assets 

Public safety 

Whole of the 
Municipality 









600 





600 

600 

600 

1 800 

Fibre networking 
requirements 

Non-infrastructure - New - 
Computer Equipment 

Finance and 
administration 

Whole of the 
Municipality 

9 








500 





500 

500 

500 

1 509 

Sedge Repl o/h lines 
with underground 
cables 

Infrastructure - New - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Ward 2 



50 

30 

30 

20 

20 

30 

40 

50 

60 

70 

100 

500 

500 

500 

1 500 

Storm water 
upgrades: Ward 4 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Ward 4 










200 

200 

100 


500 

500 

500 

1 500 

Storm water 
upgrades: Ward 6 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Ward 6 










200 

200 

100 


500 

500 

500 

1 500 

Storm water 
upgrades: Ward 7 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Ward 7 










200 

200 

100 


500 

500 

500 

1 500 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Storm water 
upgrades: Ward 8 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Ward 8 










200 

200 

100 


500 

500 

500 

1 500 

Storm water 
upgrades: Ward 11 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Ward 11 










200 

200 

100 


500 

500 

500 

1 500 

Storm water minor 
improvements (All 
wards) 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Drainage 
Collection 

Waste water 
management 

Whole of the 
Municipality 





56 

56 

56 

56 

56 

56 

56 

56 

56 

500 

500 

500 

1 500 

New Generator - Main 
building 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 


_ 

100 

400 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

500 

_ 

_ 

500 

Upgrade George Rex 
Drive concrete 
rehabilitation 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Ward 9 








250 

250 





500 

5 000 

25 000 

30 500 

Road rehabilitation 
(PRAMS) 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 








250 

250 





500 

5 000 

1 000 

6 500 

Refurbish steel 
section at Akkerkloof 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Dams and Weirs 

Water 

management 





200 

300 









500 

600 


1 100 

Hornlee 

Infrastructure - New - Roads 
Infrastructure - Roads 

Housing 

Ward 6 

12 647 

40 

50 

50 

50 

50 

50 

50 

50 

25 

50 

25 

10 

500 



13147 

MIG195749 N/Areas 
Pavements & 
Sidewalks 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 

353 




217 

252 








469 



822 

Cemetery Machinery 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 

Whole of the 
Municipality 








450 






450 



450 

Tables & Chairs 
replacement 

Non-infrastructure - New - 
Furniture and Office Equipment 

Community and 
social services 

Whole of the 
Municipality 










400 




400 

200 

200 

800 

Upgrade reception 
area 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 


100 

300 











400 



400 

CCTV camera Project 

Non-infrastructure - New - 
Machinery and Equipment 

Public safety 

Whole of the 
Municipality 




100 


100 


100 


100 




400 

400 

400 

1 200 

Program Office 
Furniture 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 


400 












400 

400 

400 

1 200 

Wireless networking 
upgrade and 
expansion 

Non-infrastructure - Existing - 
Renewal - Computer Equipment 

Finance and 
administration 

Whole of the 
Municipality 

407 








350 





350 

350 

350 

1 457 
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Program Computer 
Equipment 



Replacement of 
Nissan grand livina 
CX50025 (Fitted for 

loudhailing) _ 

Program Tools 

Equipment _ 

Soccer posts 


Mechanical Upqrade 
WTS 


Refurbish Waste 
Compactor Bins 
Vehicle Replacement 

CXI 0302 _ 

Vehicle Replacement 

CX26963 _ 

1 x bakkie 1 ton: 

Replacement _ 

3 x bakkie 1 ton: New 
electricians 


Non-infrastructure - New - 
Computer Equipment 


Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 
Community Assets - Sport and 
Recreation Facilities - Outdoor 

Facilities _ 

Non-infrastructure - New - 
Transport Assets 


Non-infrastructure - New - 
Machinery and Equipment 
Non-infrastructure - Existing - 
Upgrading - Community Assets 

- Sport and Recreation Facilities 

- Outdoor Facilities _ 

Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 

Stations _ 

Non-infrastructure - New - 
Machinery and Equipment 
Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - New - 
Transport Assets_ 


management 
Finance and 
administration 


Finance and lAdministrative 
administration 


Road transport 



Waste water 
management 


management 
Public safety 


Finance and 
administration 


Finance and 
administration 



management 


management 



Whole of the 
Municipality 
Whole of the 
Municipality 
Whole of the 
Municipality 
Whole of the 
Municipality 


Whole of the 
Municipality 


Whole of the 
Municipality 
Whole of the 
Municipality 


Whole of the 
Municipality 


Whole of the 
Municipality 
Whole of the 
Municipality 
Whole of the 
Municipality 
Whole of the 
Municipality 
Whole of the 
Municipality 



47 




























Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Replacment of bio 
filters 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Whole of the 
Municipality 



100 

100 





100 





300 



300 

Walkway Upgrade - 
285385235066 

Infrastructure - Existing - 
Renewal - Coastal 

Infrastructure - Promenades 

Sport and 
recreation 

Whole of the 
Municipality 

53 

50 

50 

100 

50 









250 

300 

300 

903 

New Bakkie for Parks 
Supervisor Belvidere 

Non-infrastructure - New - 
Transport Assets 

Sport and 
recreation 

Whole of the 
Municipality 





250 









250 



250 

New Bakkie for Parks 
Supervisor Sedgefield 

Non-infrastructure - New - 
Transport Assets 

Sport and 
recreation 

Whole of the 
Municipality 





250 









250 



250 

Replace CX 4906 - 
(2004) Street 

Cleaning Bakkie 

Non-infrastructure - New - 
Transport Assets 

Waste 

management 

Whole of the 
Municipality 





250 









250 



250 

Replace gearbox at 
KWWTW 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Whole of the 
Municipality 




250 










250 



250 

Program Office 
Furniture-Ward 10- 
285285230155 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 

Whole of the 
Municipality 

58 










100 

100 


200 

400 


658 

Upgrade Chris Hani 
Hall - Fencing 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - Halls 

Community and 
social services 

Ward 3 










200 




200 



200 

Hornlee Clubhouse - 
New cupboards 

Non-infrastructure - New - 
Furniture and Office Equipment 

Sport and 
recreation 

Ward 6 





200 









200 



200 

Brenton-on-Lake 

erosion 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Ward 5 










200 




200 

800 


1 000 

Grass cutting Mowers 
for Tractors 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 

Whole of the 
Municipality 





100 



60 






160 

180 

200 

540 

Program Office 
Equipment 

Non-infrastructure - New - 
Furniture and Office Equipment 

Executive and 
council 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 






150 








150 



150 

Upgrade finance 
building 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 






50 



100 





150 

150 

150 

450 

UPS System 

Non-infrastructure - New - 
Computer Equipment 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 






150 








150 

150 

150 

450 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Cemetery Shoring 

Non-infrastructure - New - 
Machinery and Equipment 

Community and 
social services 

Whole of the 
Municipality 





150 









150 



150 

Program Office 
Furniture 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 



55 

55 










110 

110 

110 

330 

Contractor Fees 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 





100 









100 



100 

Upgrade Rheenendal 
Sportsfield - Fencing 

Non-infrastructure - Existing - 
Upgrading - Community Assets 

- Sport and Recreation Facilities 

- Outdoor Facilities 

Sport and 
recreation 

Ward 5 





100 









100 

100 


200 

Upgrade Damsebos 
Sportsfield - Fencing 

Non-infrastructure - Existing - 
Upgrading - Community Assets 

- Sport and Recreation Facilities 

- Outdoor Facilities 

Sport and 
recreation 

Ward 3 







100 







100 

100 


200 

Upgrade recycling 
centre - S/Field 
(Stormwater) 

Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 
Stations 

■ 

Ward 2 



100 











100 



100 

Build washbay to 
clean sewer to draft 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Whole of the 
Municipality 




50 

50 









100 



100 

MIG164160 L/l 
S/Walks Smutsville 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 
- Road Structures 

Road transport 






100 









100 



100 

Program office 
furniture (Puplic 
participation furniture) 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 






70 








70 



70 

Brush cutters 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 

Whole of the 
Municipality 



20 

20 

20 









60 

80 

100 

240 

Program Office 
Furniture-Whole of 
Municipality - 
286285259 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 

Whole of the 
Municipality 

24 





20 


10 


20 




50 

50 

50 

174 

Program Office 
Equipment-Whole of 
Municipality - 
283185200 

Non-infrastructure - New - 
Furniture and Office Equipment 

Executive and 
council 

Whole of the 
Municipality 

14 





50 








50 



64 

Fleavy Duty Canvas 
tents - Disaster 
Management 

Non-infrastructure - New - 
Machinery and Equipment 


mu 



50 











50 



50 
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Financial Tables 


Project 

Description 



■ 









Water 







Water Treatment 

Upgrading - Water Supply 

management 







Works Dosing Pumps 

Infrastructure - Capital Spares 



- 

- 


- 


Dosing Pump for 

Infrastructure - Existing - 

Water 







Sedgefield WTW 

Upgrading - Water Supply 

management 








Infrastructure - Capital Spares 



- 

- 


- 



Non-infrastructure - New - 

Finance and 

Whole of the 







Machinery and Equipment 

administration 

Municipality 

- 



- 


Dosing Pump for 

Infrastructure - Existing - 

Water 







Rheenendal WTW 

Upgrading - Water Supply 

management 








Infrastructure - Capital Spares 



- 

- 

30 

- 


MIG196405 

Infrastructure - Existing - 

Water 







Charlesford 

Renewal - Water Supply 

management 







P/Scheme - Ward 5 - 

Infrastructure - Pump Stations 








289284320103 




15114 

- 

- 

- 


Upgrade of municipal 

Non-infrastructure - Existing - 

Finance and 

Administrative 






buildings 

Upgrading - Other Assets - 

administration 

or Head 







Operational Buildings - 


Office 







Municipal Offices 


(Including 









Satellite 










- 

- 

- 

- 


Asset replacements 

Infrastructure - Existing - 

Energy sources 







refurbishments 

Renewal - Electrical 









Infrastructure - Capital Spares 



3 008 

- 

- 

- 


Upgrade George Rex 

Infrastructure - New - Roads 

Road transport 

Ward 9 






Drive/Main str 

Infrastructure - Roads 








intersection 




- 

- 

- 

- 


Eastford Bulk Sewer 

Infrastructure - Existing - 

Waste water 

Whole of the 






Supply to Main Sewer 

Upgrading - Sanitation 

management 

Municipality 






Pumpstation 

Infrastructure - Reticulation 



- 

- 

- 

- 


Elec Nothern areas 

Infrastructure - Existing - 

Energy sources 

Ward 6 






(INEP) 

Upgrading - Electrical 









Infrastructure - MV Substations 



- 

- 

- 

- 


MIG 295640 

Infrastructure - Existing - 

Waste water 

Ward 2 






Upgrading of Bulk 

Upgrading - Sanitation 

management 







Sewer Infrastructure 

Infrastructure - Reticulation 








Ph2A Sedgefield 




- 

- 

- 

- 


Waterfront Dr/Main St 

Infrastructure - New - Roads 

Road transport 

Ward 10 






intersection upgrade 

Infrastructure - Roads 



- 

- 

- 

- 


Eastford SS - New 

Infrastructure - Existing - 

Energy sources 

Whole of the 






transformer (10MVA- 

Upgrading - Electrical 


Municipality 






66/11 kV) 

Infrastructure - MV Substations 



- 

- 

- 

- 


Cons C/Control 

Infrastructure - Existing - 

Water 







Transfer Suspence 

Upgrading - Water Supply 

management 








Infrastructure - Dams and Weirs 



- 

- 

- 

- 


MIG: 215279 Greater 

Non-infrastructure - Existing - 

Sport and 







Knysna 

Upgrading - Community Assets 

recreation 


- 

- 

- 

- 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 


- Sport and Recreation Facilities 

- Outdoor Facilities 




















Qolweni 

Infrastructure - New - Roads 
Infrastructure - Roads 

Housing 


6 488 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

6 488 

Contractor Fees 

Infrastructure - New - Storm 
water Infrastructure - Drainage 
Collection 

Waste water 
management 
















3 577 

1 640 

5 217 

MIG 287900 White 
Location: Hornlee, 
Smutsville & Sizamile 
New High Mast 
Lighting 

Infrastructure - New - Electrical 
Infrastructure - Capital Spares 

Energy sources 

















5199 

5199 

Upgr pumping 
scheme Charlesford 
to Dam 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 

Ward 10 

4 450 















650 

5100 

Eastford Bulk potable 
Water Supply 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Whole of the 
Municipality 















2 000 

3 000 

5 000 

11 kV cable Eastford 
to Nelson St 
Substations 

Infrastructure - New - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Ward 10 
















4 800 

4 800 

Upgrade Knysna 
WWTW 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 


4 096 
















4 096 

Upgr Workshop S/S 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 


4 058 
















4 058 

MIG221579:Rehab 
Sedge WWTW 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 


3 833 
















3 833 

DPIP1415/09:Rehab 
CBD Stormwater 
system 

Infrastructure - New - Storm 
water Infrastructure - Drainage 
Collection 

Waste water 
management 
















3 577 


3 577 

Machinery and 
equipment repl 

Infrastructure - New - Water 
Supply Infrastructure - Capital 
Spares 

Water 

management 


3101 
















3101 

Upgr Wtr Retie - PPP 
(Heads Reticulation) 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 


3 024 
















3 024 

MIG203923 N&NE 
Bulk Water Phase 4 

Infrastructure - Existing - 
Renewal - Water Supply 
Infrastructure - Distribution 

Points 

Water 

management 


3016 
















3 016 

Mount Rose Street 
rehabilitation 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Ward 5 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

2 500 

_ 

2 500 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

New Reservoir 

Leisure Isle 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 

Whole of the 
Municipality 
















2 500 

2 500 

Upgr pumping 
scheme Charlesford 
dam 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 


2 465 
















2 465 

Eastford SS 11 kv 
substation building 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 


2 365 
















2 365 

Leased Office 
Machinees 

Non-infrastructure - New - 
Computer Equipment 

Finance and 
administration 


2313 
















2 313 

Prepaid Conversions 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - Capital Spares 

Energy sources 

Whole of the 
Municipality 

264 














1 000 

1 000 

2 264 

Repl Refuse Truck- 
CX17319(Ln) 

Non-infrastructure - New - 
Transport Assets 

Waste 

management 


2193 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

2193 

MIG207642 N/Areas 
H/Mast Light 

Infrastructure - New - Electrical 
Infrastructure - Capital Spares 

Energy sources 

















2129 

2129 

Cola Beach erosion 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Wardl 















1 000 

1 000 

2 000 

New Public Works 
Depot and store 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Road transport 

Administrative 
or Head 

Office 

(Including 

Satellite 

Offices) 















500 

1 500 

2 000 

Upgrade recycling 
centre Knysna - 
(Drop-off centre) 

Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 
Stations 

Waste 

management 

Whole of the 
Municipality 
















1 800 

1 800 

Upgrade recycling 
centre - S/Field (Drop¬ 
off centre building) 

Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 
Stations 

Waste 

management 

Ward 2 















1 700 


1 700 

Replace CX 28385 
(Cage)(2003) with 
Compactor 

Non-infrastructure - New - 
Transport Assets 

Waste 

management 

Whole of the 
Municipality 
















1 600 

1 600 

New Vehicle: Grader 
(Ln) 

Non-infrastructure - New - 
Transport Assets 

Road transport 


1 595 
















1 595 

Replace CX 32347 
(Cage)(1994) with 
Compactor 

Non-infrastructure - New - 
Transport Assets 

Waste 

management 

Whole of the 
Municipality 















1 500 


1 500 

Library Upgrade and 
refurbishment 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - 
Libraries 

Community and 
social services 


1 420 
















1 420 

Cables main itake and 
cemetery sub station 

Infrastructure - New - Electrical 
Infrastructure - Capital Spares 

Energy sources 


1 383 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

1 383 


52 




Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Sedgefield WWTW 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 


1 351 
















1 351 

Civil Contractors 

Non-infrastructure - New - 
Community Assets - 
Community Facilities - Halls 

Community and 
social services 


1 328 
















1 328 

Upgrade Workshop 

S/S 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 


1 324 
















1 324 

Program Tools 
Equipment 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 


1 270 
















1 270 

Fire Vehicle WCPA 

Non-infrastructure - New - 
Transport Assets 

Public safety 


1 256 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

1 256 

Switchgear for the 
Eastford SS 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - MV Switching 
Stations 

Energy sources 


1 028 
















1 028 

Unimog Fire Truck 
(Donated) 

Non-infrastructure - New - 
Transport Assets 

Public safety 


1 000 
















1 000 

Minor sidewalk 
improvements (All 
wards) 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 















500 

500 

1 000 

Minor road 
improvements (All 
wards) 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 















500 

500 

1 000 

Main Fire station - Car 
park 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Community Facilities - 
Fire/Ambulance Stations 

Public safety 

Whole of the 
Municipality 















1 000 


1 000 

4 x new vehicles 
required for Traffic 
Department 

Non-infrastructure - New - 
Transport Assets 

Road transport 
















500 

500 

1 000 

Upgrading of Gouna 
pipeline 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Whole of the 
Municipality 















1 000 


1 000 

Radios Analogue to 
Digital Conversion 
(Whole Munic) 

Infrastructure - Existing - 
Renewal - Electrical 
Infrastructure - Capital Spares 

Energy sources 


1 000 
















1 000 

Bloemfontein (Phase 

D 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


954 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

954 

Sedgef East S/S Build 
Upgr 

Infrastructure - Existing - 
Upgrading - Electrical 
Infrastructure - MV Substations 

Energy sources 


915 
















915 

New Telemetry 

System (Saltriver, 
Northen areas PS7, 
PS8, PS6, Uil & 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Whole of the 
Municipality 















410 

500 

910 


53 





10 Ton Vibratory 

Roller _ 

Upgrade Concordia 
Firestation 


Veh Repl: Cherry 

Picker UD40 _ 

Bloemfontein 

MIG221955 Upgr 
CBD Sewer&P Sta - 
Ward ID- 
288984310068 


MIG221955 Upgr 
CBD Sewer P Station 

Weighbridge 


Upgr Transfer Station 


Qolweni (Phase 1) 

Upgr Eastford 
pumping scheme 

Oupad (Phase 4) 


Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Community Facilities - 
Fire/Ambulance Stations 
Non-infrastructure - New - 

Transport Assets _ 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 
Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 


Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 
Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 

Stations _ 

Infrastructure - Existing - 
Upgrading - Solid Waste 
Infrastructure - Waste Transfer 

Stations _ 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 
Infrastructure - New - Water 
Supply Infrastructure - Capital 

Spares _ 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 



Road transport Whole of the 

_ Municipality 

Public safety Ward 8 


Energy sources 


Waste water Ward 10 
management 


Waste water 
management 


Waste Whole of the 

management Municipality 


Waste 

management 


Energy sources 
Water 

management 
Energy sources 




627 




















Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Bongani - Upgrade 
sportsfield 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Sport and Recreation Facilities - 
Outdoor Facilities 

Sport and 
recreation 


599 
















599 

150 KVA Genset Old 
Place Water Pump 
Station 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Distribution 

Water 

management 

Ward 10 















590 


590 

Rhudolf Balie: 

Modular Library 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - 
Libraries 

Community and 
social services 


525 
















525 

Sedgefield Planning 
Fees - Infra 

Non-infrastructure - New - 
Other Assets - Housing - Social 
Housing 

Housing 


516 
















516 

Replace Bakkies CX 
26967and CXI0320 
-km + 300 000 

Non-infrastructure - New - 
Transport Assets 

Waste 

management 

Whole of the 
Municipality 















250 

250 

500 

Speed humps 

Infrastructure - New - Roads 
Infrastructure - Roads 

Road transport 

Whole of the 
Municipality 















250 

250 

500 

Refit WWTW Lab 
building 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Whole of the 
Municipality 















500 


500 

Replace section of 
sewer line in Knysna 
Heights 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Reticulation 

Waste water 
management 

Ward 10 















500 


500 

Upgrade Templeman 
Pump Station 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 10 















500 


500 

Lime store at 
Sedgefield WTW 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 

Ward 2 















500 


500 

High Mast Lights 
(TRA) 

Non-infrastructure - Existing - 
Renewal - Other Assets - 
Housing - Social Housing 

Housing 


495 
















495 

WtrWrks Upgr 
Retaining wall 

Infrastructure - Existing - 
Renewal - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 


488 
















488 

Knysna WWTW 

Screw press 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 


487 
















487 

Program Tools 
Equipment 

Non-infrastructure - New - 
Furniture and Office Equipment 

Planning and 
development 


481 
















481 

New Tractor for 
Knysna Depot 

Non-infrastructure - New - 
Transport Assets 

Sport and 
recreation 

Whole of the 
Municipality 















480 


480 
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Description 


Financial Tables 


Project 


Function 


Ward 


New Vehicle: Grader 


Upgrade Stormwater 
Infrastructure 


New Tractor for 
Belvidere Depot 
Upgrade Vehicle 
Testing Station 


Ward 8 Project 


Library vehicle - 

WCPA _ 

Happy Rest (Phase 2) 


Upgrade Rheenendal 
Sewer Pumpstations 


New Aerator for 
Brenton WWTW 


Veh Repl: Nissan 
Cabstar UD20 
Storage SAN for 
production and DR 
environment - R875k 


Old Belvidere Paving 
of Sidewalks 


Program Air 
Conditioning 
Pre-Chlorination 
System at Knysna 
WTW 


New Bulk water 
meters for Old Place, 
Khayalethu, Leisure 
Isle Reservoirs 
Ward 6 Project 


Program Tools and 
Equipment _ 


Non-infrastructure - New - 

Transport Assets _ 

Infrastructure - Existing - 
Upgrading - Storm water 
Infrastructure - Storm water 

Conveyance _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Community Facilities - Testing 

Stations _ 

Infrastructure - New - Roads 
Infrastructure - Road Structures 
Non-infrastructure - New - 

Transport Assets _ 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 
Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 
Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 

Treatment Works _ 

Non-infrastructure - New - 

Transport Assets _ 

Non-infrastructure - Existing - 
Renewal - Other Assets - 
Operational Buildings - 

Municipal Offices _ 

Infrastructure - Existing - 
Renewal - Roads Infrastructure 

- Road Structures _ 

Non-infrastructure - New - 
Furniture and Office Equipment 
Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works _ 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Reservoirs 


Infrastructure - New - Roads 
Infrastructure - Road Structures 
Non-infrastructure - New - 
Machinery and Equipment 


Road transport 


Waste water 
management 


Sport and 
recreation 
Finance and 
administration 


Executive and 

council _ 

Community and 
social services 
Energy sources 


Waste water 
management 


Waste water 
management 


Sport and 
recreation 
Finance and 
administration 


I Road transport 


Finance and 

administration 

Water 

management 


Water 

management 


Executive and 

council _ 

Finance and 
administration 


Whole of the 
Municipality 


Ward 5 


Whole of the 
Municipality 


Forecast 

2018 

2019 


Jul 


456 


452 


441 


421 


419 


402 


398 


364 


364 


62 


316 


315 


Aug 


Sep 


Months 


Future Budget Year 

Budget 
Period Total 







Mar 

Apr 

May 

Jun 

mm 

mm 



























452 


























441 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

421 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

419 













402 











400 


400 











400 


400 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

398 













364 













364 











230 

70 

362 











350 


350 











350 


350 













316 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

315 


56 


















Non-infrastructure - Existing - 
Renewal - Community Assets - 
Sport and Recreation Facilities - 
Outdoor Facilities 



Ward 

Forecast 

2018 

2019 

J 


314 


Whole of the 
Municipality 

_ 






278 



272 



252 



243 



243 



210 



208 



208 



203 



Ride on Mowers for 
Sport Fields 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 

Whole of the 
Municipality 

_ 


Upgrade Karatara 
Swimming Pool 

Non-infrastructure - Existing - 
Upgrading - Community Assets 

- Sport and Recreation Facilities 

- Outdoor Facilities 

Sport and 
recreation 

Ward 2 



MIG149009: Ancillary 
Work Sedge WTW 
(Pipe line to cloud 9) 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 

Ward 2 



MIG149009 Ancillary 
Sedge WTW 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 





Months 

Annual 
2019 2020 

Future Budget Year 

Budget 

Budget 

Period Total 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 













314 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

300 

_ 

300 











300 


300 













278 













272 













252 













243 













243 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

210 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

208 













208 













203 













200 











200 


200 











191 


191 











191 


191 


57 


































Financial Tables 


Project 

Description 




Months 


Future Budget Year 

Budget 
Period Total 



ESI 

E9 




TT7BI' 


Mar 

Apr 

May 

Jun 

mm 

mm 



Infrastructure - New - Roads 
Infrastructure - Capital Spares 

Executive and 
council 


















178 

MIG DPIP1415/181 : 
Rheenendal(Budget 
Maintenance project 
183223) 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - Centres 

Community and 
social services 
















174 


174 



Finance and 
administration 


















166 

Ward 11 Projects 

Non-infrastructure - New - 
Community Assets - 
Community Facilities - Theatres 

Executive and 
council 


158 
















158 

Bulk water 

supply(augmentation) 

Infrastructure - New - Water 
Supply Infrastructure - 
Boreholes 

Water 

management 


156 
















156 

Ward 2 Project 

Infrastructure - New - Roads 
Infrastructure - Road Structures 

Executive and 
council 


152 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

152 

Upgrade netball 
courts 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Sport and Recreation Facilities - 
Outdoor Facilities 

Sport and 
recreation 


150 
















150 

Upgrade Thesen 

Island Main Sewer 

P/S 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 9 















150 


150 

MIG196404 Raise 
Akloofdam Wall 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Reservoirs 

Water 

management 

















149 

149 

Pezula No. 4 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 9 















140 


140 

Upgrade Thesen 

Island Sewer P/S B 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Reservoirs 

Water 

management 

Ward 9 















140 


140 

Bulk water 

supply(augmentation) 

Infrastructure - New - Water 
Supply Infrastructure - 
Boreholes 

Water 

management 


137 
















137 

Program Tools 
Equipment 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 


135 
















135 

Upgrade Taxi Rank 
Ablution Facility 

Non-infrastructure - Existing - 
Upgrading - Community Assets 
- Community Facilities - Public 
Ablution Facilities 

Waste water 
management 


130 
















130 

Noise level meter 

Non-infrastructure - New - 
Machinery and Equipment 

Finance and 
administration 

Whole of the 
Municipality 















120 


120 

Sump and MCC at 
Costa Sarda Sewer 
Pump Station 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 

Ward 9 















120 


120 


58 











Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Replace Robot HW 
3270 2/4 pole Under 
Milkwood, Coney 

Glen 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Capital Spares 

Waste water 
management 

Ward 9 















120 


120 

Cable replacement - 
R/O Plant 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 


116 
















116 

Construction of Public 
Toilets 

Non-infrastructure - New - 
Community Assets - 
Community Facilities - Public 
Ablution Facilities 

Waste water 
management 


115 
















115 

Bulk water 

supply(augmentation) 

Infrastructure - New - Water 
Supply Infrastructure - 
Boreholes 

Water 

management 


102 
















102 

Upgrade Karatara 
WWTW Chlorine 
room and Sedgefield 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Waste Water 
Treatment Works 

Waste water 
management 

Ward 2 















100 


100 

Dosing Pump for 
Knysna WTW x 3 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Capital Spares 

Water 

management 
















100 


100 

WtrWrks Upgr 
Retaining wall 

Infrastructure - Existing - 
Renewal - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 


97 
















97 

Ward 1 Project 

Infrastructure - New - Roads 
Infrastructure - Road Structures 

Executive and 
council 


83 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

83 

Upgrade Stormwater 
Infrastructure 

Infrastructure - New - Storm 
water Infrastructure - Drainage 
Collection 

Waste water 
management 


78 
















78 

Electrification of 
informal areas 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


76 
















76 

Upgrade netball 
courts 

Non-infrastructure - Existing - 
Renewal - Community Assets - 
Sport and Recreation Facilities - 
Outdoor Facilities 

Sport and 
recreation 


75 
















75 

Ward 5 Project 

Infrastructure - New - Roads 
Infrastructure - Road Structures 

Executive and 
council 


72 
















72 

Upgrading of Gouna 
pipeline 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 


65 
















65 

Donated Fire 
Equipment 

Non-infrastructure - New - 
Machinery and Equipment 

Public safety 


62 
















62 

Veh Repl 

Motorbike:CX23506 

Non-infrastructure - New - 
Transport Assets 

Finance and 
administration 


61 
















61 

Rheenendal Planning 
Fees - Infra 

Non-infrastructure - New - 
Other Assets - Housing - Social 
Housing 

Housing 


57 
















57 


59 









Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Electrification of 
informal areas 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


57 
















57 

Ward 7 Project 

Infrastructure - New - Roads 
Infrastructure - Road Structures 

Executive and 
council 


56 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

56 

Upgrade Finance 
Buildings 

Non-infrastructure - Existing - 
Upgrading - Other Assets - 
Operational Buildings - 
Municipal Offices 

Finance and 
administration 


56 
















56 

Tootle Town Mono 
Pump 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Pump Station 

Water 

management 


35 
















35 

Veh Repl 

Motorbike:CX45048 

Non-infrastructure - New - 
Transport Assets 

Finance and 
administration 


33 
















33 

Oupad Electrif- INEP 
(Own) 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


32 
















32 

Bloemfonteim Electrif 
- INEP(Own) 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


32 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

32 

Happy Rest Electrif- 
INEP(Own) 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


32 
















32 

Safety Rails at 

Knysna WTW's 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Water 

Treatment Works 

Water 

management 
















30 


30 

Upgr Knysna Quays2 
Pumpstation 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 


28 
















28 

Program Computer 
Equipment 

Non-infrastructure - New - 
Computer Equipment 

Finance and 
administration 


27 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

27 

Qolweni Electrif- 
INEP (Own) 

Infrastructure - New - Electrical 
Infrastructure - LV Networks 

Energy sources 


23 
















23 

Upgrade Bongani P/S 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 


22 
















22 

Upfr Water Front 
Sewer p/station 

Infrastructure - Existing - 
Renewal - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 


22 
















22 

Upgr Sump MCC 

Costa Sarda Sew 
Pump Station 

Infrastructure - Existing - 
Upgrading - Sanitation 
Infrastructure - Pump Station 

Waste water 
management 


22 
















22 

Upgrade Karatara 
WTW Chlorine room 

Infrastructure - Existing - 
Upgrading - Water Supply 
Infrastructure - Boreholes 

Water 

management 

Ward 2 















15 


15 

Program Office 
Furniture 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 


10 
















10 

Program Office 
Furniture 

Non-infrastructure - New - 
Furniture and Office Equipment 

Finance and 
administration 


8 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

8 

Program Tools 
Equipment 

Non-infrastructure - New - 
Furniture and Office Equipment 

Energy sources 


8 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

8 
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Financial Tables 


Project 

Description 

Function 

Ward 

Forecast 

2018 

2019 

Months 

Annual 
2019 2020 

Future Budget Year 

Budget 
Period Total 

Budget 

Jul 

Aug 

Sep 

Oct 

Nov 

Dec 

Jan 

Feb 

Mar 

Apr 

May 

Jun 

2020/2021 

2021/2022 

2018/2022 

Program Office 
Furniture 

Non-infrastructure - New - 
Furniture and Office Equipment 

Planning and 
development 


6 
















6 

Program Tools 
Equipment 

Non-infrastructure - Existing - 
Renewal - Computer Equipment 

Finance and 
administration 


5 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

_ 

5 

Total 


















129 666 

9 035 

17 235 

22 705 

29 831 

21 649 

17 829 

16 822 

18 548 

16 692 

22 651 

11 469 

13110 

217 575 

192 496 

126 610 

666 347 
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Financial Tables 

Revenue by Source and Expenditure by Type 

Accrued monthly revenue summarised by source (Rates, Services, Interest, etc.) and expenditure by type (Employee Related Costs, Bulk Purchases, Other, 
etc.): Projected Revenue and Operating Expenditure Regulation 19(b) - NT SA30 


MONTHLY CASH FLOWS 

Rthousand 

Budget Year 2019/2020 

Medium Term Revenue and Expenditure 
Framework 

July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget 

Year 

2019/20 

Budget 
Year +1 
2020/21 

Budget 
Year +2 
2021/22 

Cash Receipts By Source 


Property rates 

11 107 

21 931 

49 296 

25186 

11 109 

15 530 

20 955 

13 345 

8 815 

17 545 

14 306 

15132 

224 256 

239 950 

255 546 

Service charges - electricity revenue 

23 653 

24 672 

27 996 

24 383 

23 831 

20 546 

23 248 

24179 

23 586 

21 342 

22 098 

21 828 

281 361 

307 798 

336 730 

Service charges - water revenue 

6 004 

6 896 

8 982 

7 935 

7 271 

6 063 

6 639 

7911 

7 224 

6 053 

6 870 

6 213 

84 060 

89 943 

95 788 

Service charges - sanitation revenue 

1 846 

3 670 

6 800 

3 570 

2 670 

2 288 

2 429 

2 422 

2 611 

2155 

2 292 

2 072 

34 824 

35 644 

36 493 

Service charges - refuse revenue 

1 648 

3 240 

5 577 

3 235 

2 440 

2135 

2 474 

2 426 

1 976 

1 836 

1 981 

1 926 

30 893 

34 325 

36 735 

Rental of facilities and equipment 

224 

187 

238 

289 

311 

623 

459 

257 

228 

187 

316 

217 

3 537 

3 784 

3 767 

Interest earned - external investments 

221 

243 

275 

258 

216 

297 

368 

426 

252 

383 

326 

5 734 

9 000 

9 000 

9 000 

Interest earned - outstanding debtors 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

14 531 

14 531 

15 548 

16 559 

Dividends received 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines, penalties and forfeits 

1 956 

1 571 

2 428 

1 655 

2 308 

1 840 

1 506 

1 664 

1 177 

850 

2 368 

1 052 

20 375 

21 802 

23 219 

Licences and permits 

157 

169 

146 

137 

121 

89 

149 

139 

143 

128 

156 

130 

1 664 

1 780 

1 896 

Agency services 

207 

691 

171 

216 

220 

162 

234 

214 

188 

217 

255 

226 

3 000 

3 213 

3 438 

Transfer receipts - operational 

28 012 

2 763 

10 329 

- 

8 035 

55 426 

4 281 

6 337 

52116 

- 

- 

- 

167 300 

163 531 

171 434 

Other revenue 

876 

657 

749 

663 

932 

599 

681 

565 

683 

579 

988 

(0) 

7 973 

8 531 

9 085 

Cash Receipts by Source 

75 910 

66 692 

112 988 

67 526 

59 465 

105 596 

63 423 

59 884 

98 998 

51 275 

51 956 

69 061 

882 774 

934 851 

999 689 

















Other Cash Flows by Source 
















Transfer receipts - capital 

2 586 

544 

440 

587 

187 

3 792 

- 

1 092 

4 280 

- 

- 

36 623 

50129 

29 928 

31 580 

Proceeds on disposal of PPE 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

6 000 

6 000 

500 

500 

Borrowing long term/refinancing 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

71 367 

71 367 

52 063 

33 522 

Increase (decrease) in consumer deposits 

69 

74 

43 

226 

57 

44 

37 

75 

52 

55 

55 

57 

844 

898 

955 

Total Cash Receipts by Source 

78 565 

67 309 


68 338 

59 709 

109 432 

63 460 

61 051 

103 330 

51 330 

52 011 

183107 

1 011 114 

1 018 239 

1 066 246 

















Cash Payments by Type 
















Employee related costs 

19 609 

22 632 

25104 

21 566 

33212 

19 354 

23 916 

25 256 

21 733 

18 802 

26 431 

23 586 

281 201 

297 557 

317 967 

Remuneration of councillors 

766 

765 

765 

765 

760 

761 

761 

1 373 

837 

837 

837 

754 

9 982 

10 681 

11 375 

Finance charges 

1 406 

2 519 

1 925 

- 

- 

9 251 

3 276 

1 223 

1 862 

- 

- 

9 807 

31 268 

32 806 

35 794 

Bulk purchases - Electricity 

175 

21 851 

21 350 

12 208 

12 502 

12 305 

12 965 

12 970 

11 653 

12419 

12118 

33 682 

176 198 

203 935 

216109 

Bulk purchases - Water & Sewer 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

1 976 

1 562 

2 645 

2 069 

2516 

1 157 

1 684 

1 785 

2 290 

1 527 

1 718 

3 880 

24 808 

72 935 


Contracted services 

747 

7 647 

15 459 

13 593 

11 933 

14 997 

29 826 

12 373 

16 057 

9 786 

27 525 

26 923 

186 866 

135 798 


Transfers and grants - other municipalities 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers and grants - other 

- 

66 

38 

38 

38 

141 

38 

263 

264 

77 

870 

2 484 

4 317 

3 985 

4 032 

Other expenditure 


7117 


8 024 


7 572 

HUES! 

8 903 

5311 

12 987 

13 756 

22 092 

123 657 

73 322 


Cash Payments by Type 



BEEH 


BKEEZI 

65 537 

1WH 


60 008 

56 435 

83 257 

123 207 

838 297 

831 019 



62 






















